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UTILITY OCCUPANCY APPLICATION AND PERMIT 

Worth Dakota Department of Transportation, Design 

SFN 7995 (2-2Q16) 


FOR STATE USE ONLY (T ype or Print! 


iRIMS Document Number 


Contract Number 


District Tracking Number 


APPLICANT INFORMATION 

Authorized Utility Agent ( must ba 


same as signatory for permit) 


ortMm m rJr 


Preparer - Consultant 


O-Mlz 


Utility Contractor 


T YPE OF FAC I LITY (C omplete appropriate space only*} 


Description of Proposed Facility 


Dp I D. £00 WT 


Number of Cables 


Length of Down Guys 


'essuri 


Length of Casing 


Location of Pole (a) 


Location of Appurtenances 


Location - Others 


TERMS AND CONDITIONS: Installation and maintenance of said facilities 


^ installation ana maintenance ot said facilities on highway riqht of v 

Dakota Department of Transportation’s (NDDOT's)"A Policy for Accommodation of Utilities on S 
current edition, and the following terms and conditions, attached hereto and made a part hereof. 

The installation shall be completed on or before: I Date ft II /l I 7T FTT^f “1 


See page 2 for additional Terms arid Conditions, 

APPROVAL 


Company Name (Utility Agency) 


Authored Utility Agent NameJType or Print) 


Authorize 


; WJ 1 ¥*resident I Land and Right of Way 


Authorized Agent's Sign; 




ana made a part hereof nddot Approved Dale 

.-Ajiwc, 

NORTH DAKOTA DEP ARTME NT OF TRANSPORTATION 
District Engineer (Type or Ffirjt } / 


District Eng 
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For State Use Only 
District Tracking Number 


(A) Installation/maintenance of said facilities shall be done in a manner satisfactory to the NDDOT district engineer. 

(B) Owner shall notify the NDDOT district engineer forty-eight (48) hours prior to installing, maintaining, relocating, or removing 
said facilities. All disturbed areas shall be restored to their original condition in a manner satisfactory to the NDDOT district 
engineer. 

(C) The owner shall be required to wear an ANSI/ISEA 107-2010 Class II high visibility garment while within the highway right- 

of-way as per the requirements of 23 CFR 634. * a 

(D) Owner shall repair or replace highway structures and appurtenances, and any existing facilities located on, over, or under 

highway nght of way, which may be damaged as a result of the installation and maintenance of said facilities on hiahwav 
right of way. a J 

(E) The Risk Management Appendix, attached, is hereby incorporated and made a part of this agreement. 

(F) Owner shall promptly remove said facilities from highway right of way, or shall relocate or adjust said facilities, at its sole 
cost and expense when requested to do so by NDDOT. The owner may be held responsible for delay costs caused by the 
owners failure to use reasonable efforts to relocate or adjust facilities in a timely manner. 

(G) NDDOT specifically reserves the right to revoke, or change the terms and conditions of, this Permit with or without cause 
and upon notice to the Owner. 

(H) The Owner, for him or herself, his or her personal representatives, successors in interest, and assigns, as a part of the 
consideration hereof, does hereby covenant and agree that (1) no person, on the grounds of race, color, national origin, will 
be excluded from participation in, denied the benefits of, or be otherwise subjected to discrimination in the use of said 
facilities, (2) that in the construction of any improvements on, over, or under such land and the furnishing of services 
thereon no person, on the grounds of race, color, national origin, will be excluded from participation in, denied the benefits 
of, or otherwise be subjected to discrimination, (3) that the Owner will use the premises in compliance with afi other 
requirements imposed by or pursuant to the Acts and regulations, such that no person on the grounds of race, color, or 
national origin, will be excluded from participation in, denied the benefits of, or be otherwise subjected to discrimination In 
the use of said facilities set forth in this Assurance, 

That in the event of breach of any of the above Non discrimination covenants, the NDDOT will have the right to terminate 
this Permit and to enter or re-enter and repossess said land and the facilities thereon and hold the same as if said Permit 
had never been made or issued. 

(I) If the utility facility includes drain tile, a "Request for Drainage on Highway Rights of Way", state form number 50909 must 
be made in conjunction with this permit. 

(J) The Department's review and subsequent approval of this permit request does not relieve the applicant of the responsibility 
to comply with ail Federal and State laws and regulations that govern, but are not limited to, the protection of wetlands 
threatened and endangered species, and migratory birds. The applicant is responsible to comply with ail Federal and State 
laws and regulations that govern the protection of cultural resources within the permit application area (e.g S 106 of the 
National Historic Preservation Act, 36 ORF Part 800; ND Century Code 55-02-07; ND Century Code 55-03-01 1) The 
applicant shall be aware of the ND State burial law (ND Century code 23-08-27; Administrative Rule 40-02) and ensure 
compliance for any discovery of human remains within the permit request area, 

(K) The Contractor agrees that NDDOTs review of the utility relocation plans, specifications, calculations, and field inspections 

solely for NDDOT purposes and not for the benefit of the Utility or any third party and shall not be deemed to mean 
that the Utility s design and construction is structurally sound and appropriate or meets applicable federal and state 
regulations, laws, or local ordinances, codes, or industry standards (collectively, "Requirements"), The Utility affirms that it 
has taken all of the actions necessary and required for the construction, operation, and maintenance of its facility authorized 
hereunder, including compliance with all Requirements," 

(L) Detailed location maps showing lateral offsets from roadway centerlines are required for a permit. 
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Please attach detail location map for each Utility Location. Use multiple utility locations when changing lateral offsets. 
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NOTICE : The Recipient must comply with ALL applicable Federal, State and local laws, rules, 
regulations, codes, ordinances, etc., including, but not limited to North Dakota Century Code, 
Chapter 49-23. (ONE-CALL EXCAVATION NOTICE SYSTEM) 

INSTALLATION AND MAINTENANCE: Installation and maintenance of said facilities on highway 
ricfit of way shall conform to the following provisions: 

1 . Within thirty (30) days after construction, maintenance, relocation, or removal of said facilities, 
an/ right of way scars shall be removed and disturbed areas restored to original condition. 
Existing topsoil shall be removed prior to excavation and stockpiled until all disturbed areas are 
restored to original grade. The stockpiled topsoil shall be evenly and smoothly replaced over the 
areas disturbed by the trenches or pits. 

2 . Vehicles and other work equipment used to install or maintain said facilities within highway 
right of way shall, where possible, use established access points, service roads, driveways and 
approaches to enter or leave the outer portion of the right of way for the performance of 
necessary work operations. Such vehicles and work equipment shall not be parked on the 
through-traffic lanes or shoulders of the highway during installation or maintenance of said 
facilities. The parking of equipment, vehicles, and storing of materials in the median on 
divided roadways is not permitted. On all roadways, parking and storing of materials may 
be permitted only if equipment, vehicles and material are located a minimum of 60 feet 
from the outside edge of the driving lane. 

3. Protection to the free and safe flow of the highway traffic shall be as required in accordance 
with the "Manual on Uniform Traffic Control Devices", current edition. 

4. The Recipient will notify the District Engineer of the Department of Transportation forty-eight 
(48) hours prior to beginning this installation. Immediately following the final clean up of the area, 
the Recipient shall again notify the District Engineer of the Department of Transportation. 

5. The Department of T ransportation may not be the total fee owner and does not warrant the 
title to the highway right of way covered by the terms of this permit. The Recipient shall be 
responsible for reviewing the public records to determine ownerships and any encumbrances to 
the title of the properties covered by the terms of this permit. 

6. Trenches and pits opened within the right of way shall be cut to O.S.H.A. Standards and shall 
be of minimum width necessary to accommodate installation of said facilities. Trenches and 
Pits shall not be left open overnight, or unattended. Slopes shall not have more than a 2” 
drop off, all slopes shall be 4:1. 

7. Trenches and pits opened within the right of way shall be backfilled with the same material 
originally in place, compacted to a density equal to that of the adjacent undisturbed soil and 
restored to the original grade. The backfill shall be tamped in layers not exceeding six (6) inches 
in compacted thickness. Consolidation of the backfill by saturation or ponding is not permissible. 



8. The pipeline shall have a minimum of thirty-six (36) inches of cover within highway right of 
way. 

9. On longitudinal installations, where the buried cable or pipe is installed by plowing, the plowed 
ridges shall be mechanically compacted and made flush with the original ground. 

10. Casing pipe, where installed, shall extend a minimum of two (2) feet beyond the toe of the 
highway inslopes. The casing pipe shall be sealed at both ends to prevent formation of a 
waterway through the casing. 

11. The pipeline shall be installed under the surfaced section of the highway by boring or jacking 
pipe through the roadbed between the clear zone limits. Wet boring or jetting of the pipe under 
the roadway is not permissible. 

1 2. The diameter of the hole for bored or jacked installations shall not exceed by more than one 
(1) inch the outside diameter of the facility. Oversized bores, overbreaks, and unused holes shall 
be backfilled with grout. 


1 3. The location of the pipeline crossing shall be indicated by a marker post installed on each 
side of the highway at the right of way line. An identification sign shall be attached to one of the 
marker posts showing the name, address, and telephone number of the pipeline company. 

14. The Department of Transportation shall be notified in advance of any proposed change in 
the type of transmittant carried by the pipeline, or any increase in the maximum working pressure 
specified in the application for the permit. 


15. The casing pipe shall be continuous and shall extend a minimum of two (2) feet beyond the 
clear zone or two (2) feet beyond the toes of outer inslopes of the highway, whichever is further 
from the highway center line. The casing pipe shall be adequately sealed at both ends with 
suitable material that will prevent the formation of a waterway. 


16. Casing is not required if approved extra wall thickness pipe is installed. 

17. The Recipient shall indemnify, save, hold harmless, the State of North Dakota, its agencies, 
offices and employees, from any and all claims of any nature arising from any direct, indirect, or 
consequential damage to real property or business, including all costs, expenses, and attorney's 
fees, which may in any manner arise out of or result from this project. 


18. The topsoil will be replaced on all disturbed areas and seeded as determined below (provide 
a temporary cover crop): 


Seed Class Mix Requirements 
Class II - Early Season 


Grass Species 


Variety 


Pounds Pure Live 
Seed Per Acre 





Rodan, Rosana, Walsh, Flintlock, 
W.R. Poole, Recovery 

9.6 

Switchgrass 

1 

Dacotah, Forestburg, or Sunburst, 
Summer 

3.2 

BBBH 


2.4 

Sideoats Grama 

Killdeer, Pierre, Butte 

3.6 

Slender Wheatgrass 

Revenue, Primar, Adanac, Pryor, 
Firstrike 

5.0 

Total 

23.8 


Seed Class Mix Requirements 

Class II - Late Season 

Grass Species 

Variety 

Pounds Pure Live 

Seed Per Acre 

Western Wheatgrass 

Rodan, Rosana, Walsh, Flintlock, 
W.R. Poole, Recovery 

9.6 

Switchgrass 

Dacotah, Forestburg, or Sunburst, 
Summer 

1.6 

Green Needlegrass 

Lodorm, AC Mallard, Fowler 

3.6 

Canada Wild-rye 

Mandan 

5.2 

Slender Wheatgrass 

Revenue, Primar, Adanac, Pryor, 
Firstrike 

5.0 

Total 

25.0 
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Risk Management Appendix 

Recipient)^ Lteer,ses w,th Prfvate tadiylduais, Companies, Corporations, Etc. (referred to as 

ff e f nd ' ‘^dertfinify, and hold harmless the state of North Dakota, its agencies, officers 
h J „ e 7 eeS l f^tafe), f' rom 3nd agamst claims based on the vicarious liability of the State or its agents 

lh& SiateS Contrib,jtory ne 9 f 'Sence, comparative and/or contributory 
3S?L c 50,6 negkgence, or intentional mfecondubt. The legal defense provided. by the 
22a liL? S i f d I f J S provfeion must be freB of any conflicts of interest, even if retention of 
the P Sl SStSTf 8 * 2 the , State 15 necessar V- Recipient also. agrees to defend, indemnify, and hold 
2 S 7?t7 a o m eSS for . 3 costs ’ expenses 3/1(1 attorneys’ fees incurred if the State prevails in an action 
fn establishing and litigating the indemnification coverage provided heroin This 
obligation shall continue after the termination of this agreement. 

222222 Keep , fn f ° rce dtJh ‘ ng the term of thls agreement, from insurance companies, 

L . Pools or government self-retention funds authorized to do business in 

North Dakota, the following insurance coverages: 

1} and automobile Ifebflity insurance - minimum limits of Ifabifity* 

_ required are $250,000 per person and $1,000,000 per occurrence. y 

2) Workers compensation insurance meeting ait statutory limits. 

3 M*- Nwt 5 Da l 0ta and its asencies; officers, and employees (State) shall be endorsed as an 

. . frr. , insured on the comm ercial genehal liability and automobile liability poiieies. 

J |fi d ^dorsemenfs sba,( GGntain a “Wafypr of Subrogation” in. favor of the state of North Dakota 

S> £ 7 d ,f ndo 7 em t ents be canceled or modified without thirty (30) days prior 

written notice to the undersigned State representative. 

cert, ' f ' cate of '"surance evidencing the requirements in 1, 3, and 4 above 
to the undersigned State representative prior to commencement of this agreement. 

1222722® d 9 ht to obtain complete, certified copies of all required insurance documents 
22LT eGd0fsa 7 en 7 f any time. If Recipient’s insurance will expire prior to the term of this 

evk22'ti2n ,en 1 f ia ,K renew the above re P uir8rnents and furnish a certificate of insurance 
®2„ ' S th I to he undersi 9 ned State representative prior to the expiration of the insurance • 
2777!' Wb ? repre l er)t3 016 Stat ® under thi£ P° ,ic y must first qualify as and be appointed by the 
Se2on D 54°12-08 me/ Genera ' as a Special Assistant Attorney General as required under N,d!c.C. 

22v2°, rt 72° f 3 C ° mract is subtet ’ the Recipient shall obtain insurance protection (as outlined above) 

SubSae 2 « C °H V l rage 7° P 7° teCt the Recipient and lh@ sta te as a result of work undertaken by the 
rnn22?l adc Jtron, the Recipient shall ensure that any and all parties performing work under the 
mdar ihl r m 7? d bY publ| b ,iab,i ' ty insurance as outlined above. All Subcontractors perform log work 

ScSem s S aC be are h2 U 'r tD 2 nta ; n th ® 33me SC ° pe ° f Insuranes rec iuked of the Recipient The 
S ubcon trac tors responsible for ensuring compliance with those requirements by all 

c?2r2Z2^ ( C0Ve ^ e 7 ha o be primary (Le ’ pay first) as respects an y insurance, self-insurance 
Ihe S aS sha! br2f2f^ 2 Stat ®\ Any ,nsurance ’ self-insurance or self-retention maintained by 
b7nkr ntv h 2 ,h 2 th ® Rec,pient s insurance and shall not contribute with it. The insolvency or 

b 2T2hin2 ? R f Ciplent sha11 not ml6ase the insurer from payment under the policy even 

2 po Icy Anv n 2!rm2 <rUP!Cy PfeVentS 2 e inSIJred Recipient from meet,n 9 the retention iimft'under 
P ® 2^’ A . ny deductible amount or other obligations under the policy(ies) shall be the sole 

2£s tSdl L en P ‘T* Th ' S i 1 , ? 3urance ma V be in policy or policies of insurance, primary and 
beher b v A m 2.7 722 , um br ^ a ° r catastrophe fomr and be placed with insurers rated 2 or 

better by A M, Best Company, )nc. The State will be indemnified, saved and held harmless to the full 

above any C0Vera9e aClUa " y secured p y the Recipient in excess of the minimum requirements set forth 


flM Consulted 200 7 
Revised 5-09 



Dakota Access, LLC 
1300 Main St. 
Houston, TX 77002 


Dear Permittee: 

with tour t0 f the N0I1h D i° ta De P artment of Transportation (NDDOT), in connection 

th your certificate of insurance, additional pages or language on the certificate which either 

purports to limit or qualify the information reflected on the certificate of insurance or which 
purports to change, modify or amend your company’s insurance policies. NDDOT policy is to 
not solicit, review or approve contractors’ insurance policies, endorsements or amendments to 
insurance policies^ or insurance documents other than properly completed certificates of 
insurance. NDDOT contracts specify that contractors are responsible for acquiring and 
maintaining specified coverages and proof of insurance. 

Please have a company executive authorized to execute contract documents sign and date the 
s a ement below attesting that your company has insurance coverage consistent with the contract 
provisions and immediately fax and mail it back to us. 

Be advised that execution of this contract will be delayed until these issues have been resolved. 
Sincerely, 


Joel M. Wilt 

Williston District Engineer 


UTILITY OCCUPANCY APPLICATION AND PERMIT 


Da kota Access, LLC; states that the company has, and will maintain in force, insurance 
coverages (including proof of coverages) consistent with the contract specifications. 


Date ^-/ 2- Y- / /Cg 


Vice President , Lan^nd Right of Way 
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EWAY APPLICATION & PB'fRWiflT 

Department of Transportation] Maintenance 
SFN 5918 (Rev 06-2015) > // 


Division 


Permit 

l J 



■ 

Number 

/ (j 

£> 

Tu 

J? 


District i 
Number 

r~ 

0 

w 

1 ] 1 — 

jn&mifL Access L/ C. 

telephone Number 

J3CO MAliV STfePBSr 

City 

Sla^_ 

ZIP Code 


Number of Driveways 

3- l£rv\ 

' DmtTpy CTMT/i 

L | (Private | Commercial 

f / 

rtr^K r . 

Direction □nDsKTe(3w side of Routing 

i uuuauun \ t 

1 3W vVJn^Th rJX LT< 

{ fjf\ /17 D S 

y 

lown 

Description of proposed work on stat 

Highway A 

- dLs 

3 riaht Of wav and tvnp nf hi icinoco 

Junction 

Mile Marker Number 


IJLwD&gQQj^ °A JiCtcU S , icti l/U 

\t9(5 Otoe W C&rt£>~(VuchDf) 



a 2h ?h 9 ? S that an y permit ISSUed and any entrance built or work done shall be in accordance with plans 
fhl on r her t e f t0a " d made a part hereof ’ and Permit Specifications printed on the reverse side of this sheet 
applicant fells to construct the drive to the specified dimensions, including the proper culvert lenqth and 
inslopes the Department of Transportation, hereinafter referred to as NDDOT, will either cancel this permit and 
remove the drive or make the necessary corrections and the Applicant will reimburse NDDOT for such work. 
These are temporary driveways that will be removed when pipeline construction is complete. Contact the District 
when removal is complete. No bridge structures, construct with earth only. Traffic Control is required and it must 
be removed during non-work hours everyday. <iS £-*^ 

NORTH DAKOTA 

DEPARTMENT OF TRANSPORTATION 

M. \vJic_r 

District Engi neer. (Tyne or Print) » " " 



Title 


Vice PreiidenTXa^d and Right of Way 


Date 

Permit granted: 




Date 


Sketch: 


k=mk. 


ui strict engineer (Type or F 


Signature 


Date 


-g/ g r//^ 


Construction shall be completed by: 


Date 


(Original to District File, copy to Applicant) 


XT' 


NW 



2 (Over) 


* * 
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MOUNTRAIL COUNTY. NORTH DAKOTA 

SECTIONS 33 & 34. TOWNSHIP 156 NORTH, RANGE 91 WEST 


( ND-MT-007.00Q ) 

NELSON HUBBARD PROPERTIES 
LLLP AND CAROLLE J. GRISHAM 
TRUST 

S 87'4r55" W 


€ PROPOSED 
12” PIPELINE 



3 


O 

LU 

CO 


( ND-MT-006.000 ) 

DOLORES HAGEN, 
LIFE ESTATE 


<L 60TH S TREET NW 

J C ND-MT-006.900 ) 

PLAN 

SCALE: 1"=60’ 


2230’ -i 


2220 ’ - 


2210 ’- 


2190’ 



■— mi in. m 

1 

rx 1 1 

| ~~ 


X PROPOSED 12” PIPELINt 



PIPE SPECIFICATIONS 
PIPE 12.75” 0.0. x 0.500” W.T. 
API 5LX-52 ERW 
COATING: 14-16 MILS FBE 
W/40 MILS ARO 
SERVICE: CRUDE OIL 
INSTALLATION: BORE 
MIN. TEST PRESSURE: 1,800 PSIG 
MOP: 1,440 PSIG 
MIN. YIELD STRENGTH: 70,000 PSI 


220' MIN. 

PROFILE 

SCALE: 1-=60’ HORIZ. 
1’=30’ VERT. 


2180’ 


X=2279199.15 


(T) A=i * 

^ Y=1 

DATUM: 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 88) 
BEARINGS BASED ON UTM ZONE 13 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 
T.B.M.: <L N.D. HIGHWAY 8 
AT STA. 0+93, ELEV. 2207.14’ 


12/28/15 


12/22/15 


REV., DATE 


JWH 


MM 


BY 


ISSUED FOR USE/PERMIT 


ISSUED FOR USE/PERMIT 


DESCRIPTION 


RC 


RC 


CHK. 


PROJECT NO. 


10395700 



WOOD GROUP MUSTANG, INC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 627C 


DAKOTA ACCESS, LLC 


PROPOSED 12’ DAPL PIPELINE CROSSING 

N.D. HIGHWAY 8 

MOUNTRAIL COUNTY NORTH DAKOTA 


DRAWN BY: MM 

DATE: 12/15/15 

CHECKED BY:TC 

DATE: 12/16/15 

SCALE: AS SHOWN 

APP.: 


DWG. NO. 

ND-MT-006.900 


REV. 

B 



FEM-A&F& 


TtrfMj? ft cc^s-5 


NO -Ml 


NJi'MT'&OSiSCG 


mi mm 


IMttVHJOB 200 


/ vp - mr - oou<\do h/b@ 

CLS LiNK GIS Viewer 


[TO Contract 


CONCENT FOR UTILITY COMPANY TO CROSS TOWNSHIP ROADS 
SECTION LINES 


AND 





having requested permission from Idaho Township, apolitical sub- 

division of Mountrail County of the State of North Dakota, to cross certain roadways 


List roads to be crossed 


Route between Sections 33 R2 Township | KJ P q>) u) 

Xt. RUE- fvic? 


Attach maps and construction plans 


1 .Utility Company agrees to pay Idaho Township $500 Der 
crossing. x K 

f Company must pay for all damage to the existing road caused by its activities. 

”, „ , utu ^y company crosses an existing road or section line, the utility company 
shall be responsible to pay for all costs of moving or relocating or reconstruction of the 

bunea facility, shall _____ Idaho Township deem it necessary or advisable to 

repair or reconstruct existing road or to build new roads on as allowed by North Dakota 
law. Shall Utility Company fail to take necessary steps to relocate, they herby agree to 

Trro 11136 tJie TowIlsili P for aJ1 expenses incurred in reconstructing the buries facility, 
utility Company agrees to bore all crossings in said township. 

5 Any clay or mud carried on to gravel surfaces, shalie be cleaned off or new gravel 
placed on top. 


I, the undersigned, being an authorized agent of the utility company described in the 
above, do hereby agree on behalf of the Utility company that all terms and conditions 
above will be complied with, and any assignment of this buried transmission facility 
described above shall include an assignment of this liability to comply with the terms and 
conditions as stated here 



Dated this 


day of 2 0 I 


Vice President, Land and Right of Way 


Telephone 


t/D-Ml- oO%.OiOo 
Clc^l hJuJ 


fcor.k A / l r 

Company name 

L 3 M £2 EQAm Sir . 


Mailing addr ess 

'f-rOU.£>4 o t Q l 1 X 

7 S+Qtia 


Citv, 


" 3 -' 3 - 00 ' 7 - 


Idaho 

Township 
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MOUNTRAIL COUNTY, NORTH DAKOTA 

SECTIONS 32 te 33. TOWNSHIP 156 NORTH. RANGE 91 WEST 


( ND-MT-009.000 ) 
JERALD ENANDER AND 
DOROTHY ENANDER 


( ND-MT— 008.000') 

NELSON HUBBARD PROPERTIES LLLP 
AND CAROL J. GRISHAM TRUST ■ 



C ND-MT-009,900 ) 


SE C. J2 

; 

S 79'28’46" W 


T 156bi 


FLOW 


30'± 


<[ PROPOSED 
12 - PIPELINE 


SEC. 


T155N 


C ND-MT-009.2Q0 ) 

LUCNDA M.E. DOUGLAS, KERALD K. ENENDER 
CHRISTINER R. JORGERSON, ROBIN E. OLSON 
AND SHARON I. DUHE 


PLAN 

SCALE: r=100’ 


( ND-Mt-QQ8w900 ) 


C NP-MT-00850(D 

MILTON D. ENANDER 


NATURAL-. 




J 

u 

^ R' fcJIM j 

r PROPOSED -J 5 MIN ' 



PIPELINE WARNING SIGN 
AND TEST STATION 
(TYP. BOTH SIDES) 


tz: 


4’ MIN.' 


-5' MIN. 


PIPE SPECIRCATIONS 

PIPE 12.75" O.D. x 0.500" W.T. 

API 5LX-52 ERW 

COATING: 14-16 MILS FBE W/40 MILS ARO 

SERVICE: CRUDE OIL 

INSTALLATION: BORE 

MIN TEST PRESSURE: 1,800 PSIG 

MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 


560' MIN. 

PROFILE 

SCALE: r=100' HORIZ. 
r=50’ VERT. 


rr\ X=2273973.44 
^ Y=1 75561 37.23 
DATUM: 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 88) 
BEARINGS BASED ON UTM ZONE 13 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 

T.B.M.: <£. 82ND AVE. NW (GRAVEL) 

AT STA. 0+33, ELEV. 2223.33' 


REV, 


01/26/16 


01/25/16 


12/17/15 


DATE 


JTM 


JTM 


JTM 


BY 


ISSUED FOR USE/PERMTT 


ISSUED FOR USE/PERMFT 


ISSUED FOR USE/PERMIT 


DESCRIPTION 


TC 


TC 


TC 


CHK. 


PROJECT NO. 


10395700 



WOOD GROUP MUSTANG, INC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 627C 


DAKOTA ACCESS. LLC 


PROPOSED 12* DAPL PIPEUNE CROSSING 

82ND AVE. NW 

MOUNTRAIL COUNTY NORTH DAKOTA 


DRAWN BY: MM 

DATE: 12/23/15 

CHECKED BY: TC 

DATE: 12/23/15 i 

SCALE: AS SHOWN 

APP.: RC 


DWG. NO. 

ND-MT-008.900 


REV. 

c 


CONCENT FOR UTILITY COMPANY TO CROSS TOWNSHIP ROADS AND 
SECTION LINES 


_ fcie of PAi enTh A (Less. LlC 

Vice President, Land and Rightot way ^ 

having requested permission from Idaho Township, apolitical sub- 

division of Mountrail County of the State of North Dakota, to cross certain roadways 

List roads to be crossed 

Route between Sections £7^ j ^ Township j j f? Q\ yj 

Ud Ur. Ivin ' 


Attach maps and construction plans 


1 .Utility Company agrees to pay Idaho Town .shir, $500 De r 

crossing. A ^ 

uJ Ilty F° mpany must pay for aJI daxaa s e to the existing road caused by its activities. 
u „u &e GOmpany CT0sses an existing road or section line, the utility company 
s . be responsible to pay for all costs of moving or relocating or reconstruction of the 

_ mieQ pacdlt y> siiad ___ Id aho Township deem it necessary or advisable to 

repair or reconstruct existing road or to build new roads on as allowed by North Dakota 
law. Shall Utility Company fail to take necessary steps to relocate, they herby agree to 
reimburse the Township for all expenses incurred in reconstructing the buries facility. 

4. Utility Company agrees to bore all crossings in said township. 

3 Any clay or mud carried on to gravel surfaces, shalle be cleaned off or new gravel 
placed on top. ^ 


I, the undersigned, being an authorized agent of the utility company described in the 
above, do hereby agree on behalf of the Utility company that all terms and conditions 
above will be complied with, and any assignment of this buried transmission facility/ 
described above shall include an assignment of this liability to comply with the terms and 
conditions as stated here 


Dated this <S> day of — 20 I ^ 

Vice President, Land and Right of Way 


Authgrrfed agent , , 

1 C 9/3) Qy?- zs&<4 

Telephone 


Y\Y-&D a \AOO 

UO sr. wu? 


T)ift /A rcf^s^ ! l r 

Company name 

_ ^3 \J 2 C 2 1^0 0 . 1 ^ Si~. 

Mailing address 


Mailing address ( . 

^-houiSrl-QiO , \x ~z~ 

City, Stats & zip code 


fdaho 
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MOUNTRAIL COUNTY, NORTH DAKOTA 

SECTIONS 5 & 32. TOWNSHIP 155 & 156 NORTH, RANGE 91 WEST 


( ND-MT-008.000 T 
NELSON HUBBARD PROPERTIES LLLP 
AND CAROL J. GRISHAM TRUST 



( ND-MT-009.200 ) 

LUCNDA M.E. DOUGLAS, KERALD K. ENENDER 
CHRISTINER R. JORGERSON, ROBIN E. OLSON 
AND SHARON I. DUHE 


PLAN 

SCALE: 1"=100' 


C N0-MT-008.200 ) 

MILTON D. ENANDER 



PIPELINE WARNING SIGN 
AND TEST STATION 
(TYP. BOTH SIDES) 


2230S 


2210 “ 


2nQ u 

4’ MIN. 


PIPE SPECIFICATIONS 
PIPE 12.75“ O.D. x 0.500” 


W.T. 


API 5LX-52 ERW 

COATING: 14-16 MILS FBE W/40 MILS ARO 

SERVICE: CRUDE OIL 

INSTALLATION: BORE 

MIN TEST PRESSURE: 1,800 PSIG 

MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 


560‘ MIN. 

PROFILE 

SCALE: 1"=100* HORIZ. 
1”=50* VERT. 


X=2273763.86 
^ Y=1 7556098.31 


DATUM: 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 88) 
BEARINGS BASED ON UTM ZONE 13 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 

T.B.M.: <£ 60TH STREET NW (UNIMPROVED) 
AT STA. 2+21, ELEV. 2221.12' 


REV. 


01/25/16 


01/05/16 


12/30/15 


12/26/15 


DATE 


JTM 


JTM 


JTM 


MM 


BY 


ISSUED FOR USE/PERMFT 


ISSUED FOR USE/PERMTT 


ISSUED FOR USE/PERMIT 


ISSUED FOR USE/PERMfT 


DESCRIPTION 


RC 


RC 


RC 


TC 


CHK. 


PROJECT NO. 


10395700 


WOOD GROUP MUSTANG. INC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 627C 


DAKOTA ACCESS, LLC 


PROPOSED 12” DAPL PIPEUNE CROSSING 

60TH STREET NW (UNIMPROVED) 

NORTH DAKOTA 


MOUNTRAIL COUNTY 


DRAWN BY: MM 

DATE: 12/23/15 

CHECKED BY: TC 

DATE: 12/23/15 

SCALE: AS SHOWN 

APP.: RC 


DWG. NO. 

ND-MT-009.900 


REV. 

D 


CONCENT FOR UTILITY COMPANY TO CROSS TOWNSHIP ROADS AND 
SECTION LINES 


— of Ddkoi^ L LC 

Vice President, Land and Rigfifof Way ^ 

Laving requested permission from Idaho Township, apolitical sub- 

division of Mountrail County of the State of North Dakota, to cross certain roadways 

List roads to be crossed 

Route between Sections ^ j 3.2, Township IS'S'/iSIp U i Id 1 

LeO st-- ivl o 


Attach maps and construction plans 


1 .Utility Company agrees to pay Idaho Township $500 

crossing. 

2. Utility Company must pay for all damage to the existing road caused by its activities. 

‘ company crosses an existing road or section line, the utility company 

shall be responsible to pay for all costs of moving or relocating or reconstruction of the 

buried facility, shall Idaho Township deem it necessary or advisable to 

repair or reconstruct existing road or to build new roads on as allowed by North Dakota 
law. Shall Utility Company fail to take necessary steps to relocate, they herby agree to 
reimburse the Township for all expenses incurred in reconstructing the buries facility. 

4. Utility Company agrees to bore all crossings in said township. 

5. Any clay or mud earned on to gravel surfaces, shalle be cleaned off or new gravel 
placed on top. 


I, the undersigned, being an authorized agent of the utility company described in the 
above, do hereby agree on behalf of the Utility company that all terms and conditions 
above will be complied with, and any assignment of this buried transmission facility 
described above shall include an assignment of this liability to comply with the terms and 
conditions as stated here 


Dated this day of — 20 )tn ■ 




ViceP 
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'resident, It 


Land u.. u Right of Way 


Authorized agenty 

v/N qftq-zfifctf 

Telephone 
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IjOSt- Mlo 


T)ia brx fi a ccei-s^ llc. 

Company name 
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Mailing address — 

’H~OU. Sa-4-O/V \yc 

City, State & zip code 


Idaho 


Township 
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CONCENT FOR UTILITY COMPANY TO CROSS TOWNSHIP ROADS AND 
SECTION LINES 


- ACC£&% US 

having requested permission from Idaho Township, apolitical sub- 

division of Mountrail County of the State of North Dakota, to cross certain roadways 

List roads to be crossed 


Route 

.1 VLO 


between Sections 



Township 


I 


\ h) 


Attach maps and construction plans 


1 .Utility Company agrees to pay Idaho Township $500 Der 
crossing. 

2. Utility Company must pay for all damage to the existing road caused by its activities. 

■ T7® n ut ^D r company crosses an existing road or section line, the utility company 
shall be responsible to pay for all costs of moving or relocating or reconstruction of the 

buried facility, shall Idaho Township deem it necessary or advisable to 

repair or reconstruct existing road or to build new roads on as allowed by North Dakota 
law. Shall Utility Company fail to take necessary steps to relocate, they herby agree to 
reimburse the Township for all expenses incurred in reconstructing the buries facility. 

4. Utility Company agrees to bore all crossings in said township. 

5 Any clay or mud carried on to gravel surfaces, shalle be cleaned off or new gravel 
placed on top. 


I, the undersigned, being an authorized agent of the utility' company described in the 
above, do hereby agree on behalf of the Utility company that all terms and conditions 
above will be complied with, and any assignment of this buried transmission facility 
described above shall include an assignment of this liability to comply with the terms and 
conditions as stated here 



' 7 ^da y of — ' 


20 


t 


Vice President, Land and Right of Way 


Authored agent _ _ 

^ 69 / 3 1 ?S?-;z84y 

Telephone 


lVD4viT-£>ir 
TlS A Oil. iOLO 


"0 a tor.fr /A l l c 

Company name 

J. 3 ciO. Sir. 


Mailing address . 

> rhou.S>4p 1 o lx 

City, State & zip code 


Idaho 



'PkQS^Z *S£+ UJ~>^ -f«£> ■. 

OW^ Cja*\ no 

1 1 0 D toe,(S2» Ui£A£iAuj2__ 

*£ (s m&AcLi n?D »€©3 


aoa.q&a- a^g°/ 


l\JD-wr- ou.^io 

^3 vQU8- - 


FILE: R; \ Pr °j 03957\DISCIPUNE\CAD\DRAWINGS\93-PERMn\NQRTH DAKOTA\MOUNTRAIL C0UNTY\103957-PB-ND- 11.910.dwg PLOT DATE: 12/30/2015 BY: HUMBERSON, JEREMY 



COATING: 14-16 MILS FBE 

W/ 40 MILS ARO 

SERVICE: CRUDE OIL 

INSTALLATION: HDD 

MIN TEST PRESSURE: 1,000 PSIG 

MOP: 1,440 PSIG 


SCALE: r=20' HORIZ. 
r=20' VERT. 


THIS DOCUMENT SUPERSEDES 

















A 

12/J0/15 

JTM 

ISSUED FOR USE/PERMIT 

RC 

REV. 

DATE 

BY 

DESCRIPTION 

CHK. 


ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 88) 
BEARINGS BASED ON UTM ZONE 13 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 

T.B.M.: t 83RD AVENUE NE 
AT STA. 0+37, ELEV. 2154.20' 


PROJECT NO. 


10395700 



WOOD GROUP MUSTANG, INC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 627C 


DAKOTA ACCESS, LLC 


PROPOSED 12“ DAPL PIPELINE CROSSING 

83RD AVENUE NE 

MOUNTRAIL COUNTY NORTH DAKOTA 


DRAWN BY: PRV 

DATE 

12/21/15 

CHECKED BY: 

DATE 


SCALE: AS SHOWN 

APP. 



DWG. NO. 

ND-MT-01 1.910 


REV. 

A 


CONCENT FOR UTILITY COMPANY TO CROSS TOWNSHIP ROADS 
SECTION LINES 


AND 


of _P QfcoTA a j_ / r 

w - Vice President, Land and Right of Way 

having requested permission from I daho Township, apolitical sub- 

division of Mountrail County of the State of North Dakota, to cross certain roadways 

List roads to be crossed 


Route between Section 

IN Ape tvi D 


*™Sll 3 U> " p I 5 W f? 91^2 IN 


Attach maps and construction plans 


1 -Utility Company agrees to pay Idaho Township $500 Der 
crossing. * ~~ “ ' ~ y 

?’ Company must pay for all damage to the existing road caused by its activities, 

u ii u tbe Uti ^ company crosses m existing road or section line, the utility company 
f . , ® ' responsible to pay for all costs of moving or relocating or reconstruction of the 

bunea facility, shall _____ Idaho Township deem it necessary or advisable to 

repair or reconstruct existing road or to build new roads on as allowed by North Dakota 
law. Shall Utility Company fail to take necessary steps to relocate, they herby agree to 

re ^-, Urs ® tiie Townshi P for 311 expenses incurred in reconstructing the buries facility. 

4. Utility Company agrees to bore all crossings in said township. 

5 Any clay or mud carried on to gravel surfaces, shalie be cleaned off or new gravel 
placed on top. 


I, (he undersigned, being an authorized agent of the utility company described in the 
above, do hereby agree on behalf of the Utility company that all terms and conditions 
above will be complied with, and any assignment of this buried transmission facility 
described above shall include an assignment of this liability to comply with the terms and 
conditions as stated here 


Dated this fjP ^^ day of 



jLuthofized agent 



/ 


Telephone / 




20 ^ , 


Vice President, Land and Right of Way 


|vp-rnr-(Piq.q£© 

ChjJL. ajuj 


bgrJY /A ccj*t^ i l r 

Company name 

__. l 3/orp pPuQj^ S i~. 

Mailing address 


•f-F-Pu,s>4pio Xjc 

City, Stats &, zip code 


Idaho 


Township 
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MOUNTRAIL COUNTY. NORTH DAKOTA 

SECTIONS 31 & 36, TOWNSHIP 156 NORTH, RANGES 91 & 92 WEST 

£ 61ST STREET NW 



2270S 


2260“ 


2250 iJ 



NATURAL^ 
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_L 

GROUND 1 
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PLAN 

SCALE: 1"=20’ 

* I 
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00 l 

to 

to 
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5' MIN. 


L 


4’ MIN. 


5' MIN. 

1 



PIPELINE WARNING SIGN 
AND TEST STATION 
(TYP. BOTH SIDES) 

** 4- -p2270* I 


5' MIN. 


- 2260’ 


PIPE SPECIFICATIONS 

PIPE 12.75” O.D. x 0.500" W.T. 

API 5LX-52 ERW 

COATING: 14-16 MILS FBE 

W/40 MILS ARO 

SERVICE: CRUDE OIL 

INSTALLATION: BORE 

MIN TEST PRESSURE: 1,800 PSIG 

MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 


PROPOSED 
12” PIPEUNE 


86’ MIN, 

PROFILE 

SCALE: 1"=20 a HORIZ. 
1“=20’ VERT. 



m X=2263503.78 
Y- 17558494.58 

DATUM: 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 00) 
BEARINGS BASED ON UTM ZONE 13 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 

T.B.M.: ?. 84TH AVENUE NW 
AT STA. 0+33, ELEV. 2265.78* 


?EV. 


12/17/15 


DATE 


PRV 


BY 


ISSUED FOR USE/PERMfT 


DESCRIPTION 


RC 


CHK. 


PROJECT NO. 


10395700 



WOOD GROUP MUSTANG. INC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 627C 


DAKOTA ACCESS, LLC 


PROPOSED 12" DAPLE PIPEUNE CROSSING 

84TH AVENUE NW 


MOUNTRAIL COUNTY 


DRAWN BY: PRV 

DATE: 12/17/15 

CHECKED BY:TC 

DATE: 12/17/15 

SCALE: AS SHOWN 

APP.: RC 


NORTH DAKOTAS 


DWG. NO. 

ND-MT-0 14.900 


REV. 

A 


CONCENT FOR UTILITY COMPANY TO CROSS TOWNSHIP ROADS AND 
SECTION LINES 


UuoAvauA^W^^ f Lb .1 cote Acce^ 


iLr 


having requested permission from Ross Township, apolitical sub- 

division of Mountrail County of the State of North Dakota, to cross certain roadways 


List roads to be crossed 


Route between Sections Township 

‘BMAoe i vlo T>l)^ l $-&>#/ 


ft Q\ Jl'Z-iO 


Attach maps and construction plans 


1 .Utility Company agrees to pay Ross Township $500 Der 
crossing. 

2. Utility Company must pay for all damage to the existing road caused by its activities. 

3. When the utility company crosses an existing road or section line, the utility company 
shall be responsible to pay for all costs of moving or relocating or reconstruction of the 

buried facility, shall Ross Township deem it necessary or advisable to 

repair or reconstruct existing road or to build new roads on as allowed by North Dakota 
law. Shall Utility Company fail to take necessary steps to relocate, they herby agree to 
reimburse the Township for all expenses incurred in reconstructing the buries facility. 

4. Utility Company agrees to bore all crossings in said township. 

5. Any clay or mud carried on to gravel surfaces, shalle be cleaned offer new gravel 
placed on top. 


I, the undersigned, being an authorized agent of tire utility' company described in the 
above, do hereby agree on behalf of the Utility company that all terms and conditions 
above will be complied with, and any assignment of this buried transmission facility 
described above shall include an assignment of this liability to comply with the terms and 
conditions as stated here 
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MOUNTRAIL COUNTY. NORTH DAKOTA 

SECTIONS 31 it 36, TOWNSHIP 156 NORTH, RANGES 91 A 92 WEST 

<&. 61 ST STREET NW 


(ND-MT-01 4.000 ~) 

JOHN 0. ENANDER 


N 8 8'07'03 " 
FLOW 


( ND-MT-0 15,000 ) 

CURTIS R. TRULSON 



<£ PROPOSED 
12” PIPEUNE 


PLAN 

SCALE: r=20’ 

* 


2270H 


2260“ 
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■PIPEUNE WARNING SIGN 
AND TEST STATION 
(TYP. BOTH SIDES) 

| 1-2270* 

h 2260* 


2250 u - ~ 

jPIPE SPECIFICATIONS 

PIPE 12.75” O.D. x 0.500” W.T. 

API 5LX-52 ERW 

COATING: 14-16 MILS FBE 

W/40 MILS ARO 

SERVICE: CRUDE OIL 

INSTALLATION: BORE 

MIN TEST PRESSURE: 1,800 PSIG 

MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 


PROPOSED 
12” PIPEUNE 


86' MIN. 

PROFILE 

SCALE: 1"=20' HORIZ. 
1"=20’ VERT. 


L 2250' 


/t\ X=2263503.78 
W Y=1 


=17558494.58 

DATUM: 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 88) 
BEARINGS BASED ON UTM ZONE 13 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 

T.B.M.: 84TH AVENUE NW 

AT STA. 0+33, ELEV. 2265.78’ 


12 / 17/15 


REV. DATE 


PRV 


BY 


ISSUED FOR USE/PERM IT 


DESCRIPTION 


RC 


CHK. 


PROJECT NO. 


10395700 



WOOD GROUP MUSTANG. INC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 627C 


DAKOTA ACCESS, LLC 


PROPOSED 12* DAPLE PIPELINE CROSSING 

84TH AVENUE NW 

MOUNTRAIL COUNTY 


DRAWN BY: PRV 

DATE: 12/17/15 

CHECKED BY: TO 

DATE: 12/17/15 

SCALE: AS SHOWN 

APP.: RC 


NORTH DAKOTA 


DWG. NO. 

NDHUT-0 14.900 


REV. 

A 


CONCENT FOR UTILITY COMPANY TO CROSS TOWNSHIP ROADS AND 
SECTION LINES 



of J)lfyC0Tgj Ll/V 


having requested permission from Ross Township, apolitical sub- 

division of Mountrail County of the State of North Dakota, to cross certain roadways 


List roads to be crossed 


Route between Sections 

fe/sTVkJ s-asvab 


Township 

T-\5(AV R-'fZ-W 


Attach maps and construction plans 


Futility Company agrees to pay Ross Tow nshi p $500 Der 
crossing, 

2. Utility Company must pay for all damage to the existing road caused by its activities. 

3. When the utility company crosses an existing road or section line, the utility company 
shall be responsible to pay for all costs of moving or relocating or reconstruction of the 

buried facility, shall _ Ross Township deem it necessary or advisable to 

repair or reconstruct existing road or to build new roads on as allowed by North Dakota 
law. Shall Utility Company fail to take necessary steps to relocate, they herby agree to 
reimburse the Township for all expenses incurred in reconstructing the buries facility. 

4. Utility Company agrees to bore all crossings in said township. 

5. Any clay or mud carried on to gravel surfaces, shalle be cleaned off or new gravel 
placed on top. 

I, the undersigned, being an authorized agent of the utility company described in the 
above, do hereby agree on behalf of the Utility company that all terms and conditions 
above will be complied with, and any assignment of this buried transmission facility 
described above shall include an assignment of this liability to comply with the terms and 
conditions as stated here 
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MOUNTRAIL COUNTY. NORTH DAKOTA 

SECTIONS 25 & 36, TOWNSHIP 156 NORTH. RANGE 92 WEST 
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SCALE: 1’=20’ 
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2300- 
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PIPE SPECinCATIONS 

PIPE 12.75” O.D. x 0.500" W.T. 

API 5LX-52 ERW 

COATING: 14-16 MILS FBE 

W/40 MILS AR0 

SERVICE: CRUDE OIL 

INSTALLATION: BORE 

MIN. TEST PRESSURE: 1,800 PSIG 

MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 


86' MIN, 

PROFILE 

SCALE: 1*=20’ HORIZ. 
r=20‘ VERT. 


1-2310’ 


- 2300’ 


- 2290’ 


L 2280’ 


X=2258723.93 
Y=1 7560884.40 
DATUM: 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 88) 
BEARINGS BASED ON UTM ZONE 13 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 
T.B.M.: BIST STREET NW 

AT STA. 0+33, ELEV. 2296.06’ 


© 


REV, 


06 / 21/15 


DATE 


PRV 


BY 


ISSUED FOR U 3 E/FERMfT 


DESCRIPTION 


RC 


CHK. 


PROJECT NO. 


10395700 




WOOD GROUP MUSTANG, INC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 627C 


DAKOTA ACCESS, LLC 


MOUNTRAIL COUNTY 


PROPOSED 12“ DAPL PIPELINE CROSSING 

61 ST STREET NW 


DRAWN BY: PM 

DATE: 02/17/15 

CHECKED BY:RC 

DATE: 03/02/15 

SCALE: AS SHOWN 

APP.: 


NORTH DAKOTA 


DWG. NO. 

ND-MT-01 6.522.900 


REV. 

A 



CONCENT FOR UTILITY COMPANY TO CROSS TOWNSHIP ROADS AND 
SECTION LINES 


0}cuhj>LuinruU/^{A^A/} of 'LAkysrk Arrgg.^ nr 

having requested permission from Ross T ownship, apolitical sub- 

division of Mountrail County of the State of North Dakota, to cross certain roadways 

List roads to be crossed 

Route between Sections Township 

^ (Du) S-55+Sk» R q-z-U) 


Attach maps and construction plans 


1 .Utility Company agrees to pay Ross To wnshi p $500 Der 
crossing. 

2. Utility Company must pay for all damage to the existing road caused by its activities. 
\ T?* 1 ^ UtlU S y COmpany crosses an existing road or section line, the utility company 
shall be responsible to pay for all costs of moving or relocating or reconstruction of the 

buried facility, shall Ross Township deem it necessary or advisable to 

repair or reconstruct existing road or to build new roads on as allowed by North Dakota 
law. Shall Utility Company fail to take necessary steps to relocate, they herby agree to 
reimburse the Township for all expenses incurred in reconstructing the buries facility. 

4. Utility Company agrees to bore all crossings in said township. 

o.Any day or mud carried on to gravel surfaces, shalle be cleaned off or new gravel 
placed on top. 


I 3 the undersigned, being an authorized agent of the utility company described in the 
above, do hereby agree on behalf of the Utility company that all terms and conditions 
above will be complied with, and any assignment of this buried transmission facility 
described above shall include an assignment of this liability to comply with the terms and 
conditions as stated here 


Dated this 




day of 





20 




Telephone 


* 


Vice President, Land and Right of Wey 
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DftKOI-A ACCESS., Ll<? 
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IlftO 1-n FjSS lA HP 
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J5i s>maec\c. , j\2 1 ? S3SOZ 

City, State & zip code 


Ross 

Township 


Chairman 
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l\ DO CtXi SS <3.0 £jt\u£_ 

f3VV\ ^ 

scQ^'gq- a-HS^ 


2 


u d -ffii -Dt^g 

Sif/VlJG- 


F ' LE; ^ ts\103957\DISCIPLINE\CAD\DRAWNGS\93-PERMn\NQRTH DAKOTA\MOUNTRAIL CQUNTY\103957-PS <MH7.8OO.dwg PLOT DATE: 8/27/20,5 BY: VILLARREAL. PHIL 


MOUNTRAIL COUNTY. NORTH DAKOTA 

SECTIONS 35 & 36, TOWNSHIP 156 NORTH. RANGE 92 WEST 

S, 61 ST STREET NW 


(ND-MT-01 7.000) 
SEVERSON FAMILY TRUST 


£ 


Z 

3 

I 


S 86'45'04” W 





I 


C ND-MT-01 6,000 1 
MILFRED 0. THOMPSON 


£ PROPOSED 
12“ PIPELINE 


O 


(ndEmOISED 

EM 

SCALE: r=30 e 


2310* n 


2300’ — 


2290'- 



PIPEUNE WARNING SIGN 
AND TEST STATION 
(TYP. BOTH SIDES) ' 


r 2310’ 




-2300* 


2280* 


PROPOSED 
12” PIPEUNE 


36’ MIN. 


T 


4 MIN. 

f- 2290 


PIPE SPECIFICATIONS 

PIPE 12.75” O.D. x 0.500” W.T. 

API 5LX-52 ERW 

COATING: 14-16 MILS FBE 

W/ 40 MILS ARO 

SERVICE: CRUDE OIL 

INSTALLATION: BORE 

MIN. TEST PRESSURE: 1,800 PSIG 

MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 


PROFILE 

SCALE: 1"=30' HORIZ. 
1*=20’ VERT. 


© 


-2280’ 

X=2258224.04 
Y= 17558544.85 

DATUM: 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 88) 
BEARINGS BASED ON UTM ZONE 13 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 

T.B.M.: Q. 85TH AVENUE NW 
AT STA. 0+33, ELEV. 2303.63’ 


08 / 21/15 


03/02/15 


12 / 22/14 


REV. DATE BY 


PRV 


OP 


PRV 


ISSUED FOR USE/PERMIT 


ISSUED FOR USE/PERMfT 


ISSUED FOR REVIEW 


DESCRIPTION 


RC 


RC 


CHK, 


PROJECT NO. 


10395700 


WOOD GROUP MUSTANG, INC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 627C 


■>» DAKOTA ACCESS, LLC 


PROPOSED 12" DAPL PIPEUNE CROSSING 

85TH AVENUE NW 

MOUNTRAIL COUNTY NORTH DAKOTA 


DRAWN BY: PM 

DATE: 11/24/14 

CHECKED BY:RC 

DATE: 03/02/15 

SCALE- AS SHOWN 

APP.: 


DWG. NO. 

ND-MT-01 7.900 


REV. 

c 




CONCENT FOR UTILITY COMPANY TO CROSS TOWNSHIP ROADS AND 
SECTION LINES 


( %xm Qh 


DAvcota &CL&S& 1 1 r 


having requested permission from Ross Township, apolitical sub- 

division of Mountrail County of the State of North Dakota, to cross certain roadways 


List roads to be crossed 


Route between Sections 


Township 


'rip A-UjE. i \j u) *3- *3^ 3s R 


Attach maps and construction plans 


1 .Utility Company agrees to pay Ross Township $500 per 
crossing. 

2. Utility Company must pay for all damage to the existing road caused by its activities. 

3. When the utility company crosses an existing road or section line, the utility company 
shall be responsible to pay for all costs of moving or relocating or reconstruction of the 

buried facility, shall Ross Township deem it necessary or advisable to 

repair or reconstruct existing road or to build new roads on as allowed by North Dakota 
law. Shall Utility Company fail to take necessary steps to relocate, they herby agree to 
reimburse the Township for all expenses incurred in reconstructing the buries facility. 

4. Utility Company agrees to bore all crossings in said township. 

5. Any clay or mud carried on to gravel surfaces, shade be cleaned off or new gravel 
placed on top. 


I, the undersigned, being an authorized agent of the utility company described in the 
above, do hereby agree on behalf of the Utility company that all terms and conditions 
above will be complied with, and any assignment of this buried transmission facility 
described above shall include an assignment of this liability to comply with the terms and 
conditions as stated here 
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MOUNTRAIL COUNTY. NORTH DAKOTA 

SECTIONS 34 k 35, TOWNSHIP 156 NORTH, RANGE 92 WEST 

£ BIST STREET NW 


£ PROPOSED 
12* PIPELINE 


A 


r 


T 


CND-MT-O 19,200) 

CURTIS R. TRULSON 


ol 


% 

SS' 
§2 
8 5 


, to - 






« 

y foj 

CO |<) | 

+1 

og 


o 

w 8 
+ 
O 


(. ND-MT— 01 8.200 ”) 
SEVERSON FAMILY TRUST 


S 88'49’30" W 


PLAN 

SCALE: r»30’ 


FLOW 


( NQ-MT-0 19.900 ) 


£ 2350’ 


2340* 

PIPELINE WARNING SIGN 
AND TEST STATION 
(TYP. BOTH SIDES) 



2330- 

L 4’ MIN. 

2320- 




5! 


<Og 
GO I 

c^I 

n 

rO 

+ 

Q 




± 


5* WIN. 


5 } mu. 


5’ MIN. 


V — PROPOSED 1 12“ PIPELINE 


EIPE SPECIRCATIQNS 


W.T. 


PIPE 12.75” O.D. x 0.500” 

API 5LX-52 ERW 

COATING: 14-16 MILS FBE 

W/40 MILS AR0 

SERVICE: CRUDE OIL 

INSTALLATION: BORE 

MIN. TEST PRESSURE: 1,300 PSIG 

MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 


86' MIN. 

PROFIL E 

SCALE: r=30’ HORIZ. 
r=20 B VERT, 


NATURAL 

GROUND 



p 2350* 




- 2340’ 


— "I" 

4 MIN.- 1 


- 2330’ 


2320’ 


(TY X=2252985.05 
w Y=1 75571 74.69 
DATUM: 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVO 88) 
BEARINGS BASED ON UTM ZONE 13 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 

T.B.M.: EDGE OF ROAD 86TH AVENUE NW 
AT STA. 0+22, ELEV. 2336.32’ 


00/21/15 


PRV 


03/02/15 OP 




ISSUED FOR USE/PERMIT 


ISSUED FOR USE/PERMIT 


fl, 


IEY-1 DATE | BY | 


ISSUED FOR REVIEW 


DESCRIPTION 


PROJECT NO. 


10395700 


RC 


RC 


CHK, 


_ WOOD GROUP MUSTANG. INC. 

NOHTH DAKOTA REGISTERED ENGINEERING FIRM 627C 


m 


DAKOTA ACCESS, LLC 


PROPOSED 12“ DAPL PIPELINE CROSSING 

86TH AVENUE NW 

MOUNTRAIL COUNTY NORTH DAKOTA I 


DRAWN BY: OP 

DATE: 12/10/14 

CHECKED 0Y:RC 

DATE: 03/02/1 5 


*PP.l 


DWG. NO. 

ND-MT-Q1 9.900 


REV. 

c 




CONCENT FOR UTILITY COMPANY TO CROSS TOWNSHIP ROADS AND 
SECTION LINES 



Cki 


LLC 


having requested permission from Ross Township, apolitical sub- 

division of Mountrail County of the State of North Dakota, to cross certain roadways 


List roads to be crossed 


Route between Sections 

?7-Ad& IuIl) *3” 33 ^ 3 ^- 


Township 

I \SbV ■ 


Attach maps and construction plans 


1 .Utility Company agrees to pay Ross Township $500 per 

crossing. 

2. Utility Company must pay for all damage to the existing road caused by its activities. 

3. When the utility company crosses an existing road or section line, the utility company 
shall be responsible to pay for all costs of moving or relocating or reconstruction of the 

buried facility, shall Ross Township deem it necessary or advisable to 

repair or reconstruct existing road or to build new roads on as allowed by North Dakota 
law. Shall Utility Company fail to take necessary steps to relocate, they herby agree to 
reimburse the Township for all expenses incurred in reconstructing the buries facility. 

4. Utility Company agrees to bore all crossings in said township. 

5. Any day or mud carried on to gravel surfaces, shalle be cleaned off or new gravel 
placed on top. 


I, the undersigned, being an authorized agent of the utility company described in the 
above, do hereby agree on behalf of the Utility company that all terms and conditions 
above will be complied with, and any assignment of this buried transmission facility 
described above shall include an assignment of this liability to comply with the terms and 
conditions as stated here 
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MOUNTRAIL COUNTY. NORTH DAKOTA 

SECTIONS 33 * 34 TOWNSHIP 156 NORTH, RANGE 92 WEST 

t 61ST STREET NW 


(ND-MT-020.100 ) 

OMAR FARMS 
INDUSTRIAL. LLC 



( ND-MT-021.000 ) 
STANLEY COMMUNITY 
HOSPITAL ASSOCIATION 


€ PROPOSED 
12 * PIPELINE 


( ND-MT-021,900 ) 

PLAN 

SCALE: 1*=20' 


2320’ 


2310’ 


2300’ - 1 


PIPE SPECIFICATIONS 

PIPE 12.75" O.D. x 0.500” W.T. 

API 5LX-52 ERW 

COATING: 14-16 MILS FBE 

W/40 MILS ARO 

SERVICE: CRUDE OIL 

INSTALLATION: BORE 

MIN. TEST PRESSURE: 1,800 PSIG 

MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 
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PIPEUNE WARNING SIGN 
AND TEST STATION 
(TYP. BOTH SIDES) 


2320' 


PROPOSED 
12” PIPELINE 


PROFILE 

SCALE: r=20‘ HORIZ. 
1’=20’ VERT. 


■ 2310’ 


4’ MIN. 

- 1 - 2300’ 

, 0 , X=2247667.02 
^ Y=1 75581 83.61 
DATUM: 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 88) 
BEARINGS BASED ON UTM ZONE 13 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 

T.B.M.: ?. 87TH AVENUE NW 
AT STA. 0+33, ELEV. 2313.56’ 


08/21/15 


REV.; DATE BY 


PRV 


ISSUED FOR USE/PERMfT 


DESCRIPTION 


RC 


CHK. 


PROJECT NO. 


10395700 




WOOD GROUP MUSTANG. INC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 627C 


DAKOTA ACCESS, LLC 


PROPOSED 12" DAPL PIPEUNE CROSSING 

87TH AVENUE NW 

MOUNTRAIL COUNTY NORTH DAKOTA 


DRAWN BY: RG 

DATE 

04/30/15 

CHECKED BY: 

DATE 


SCALE: AS SHOWN 

APP. 



DWG. NO. 

ND-Hir-021.900 


REV. 

A 



CONCENT FOR UTILITY COMPANY TO CROSS TOWNSHIP ROADS AND 
SECTION LINES 


Q. Sfli h Q Of Xfa \CpW A Ct £^> , U C - 


having requested permission from Ross Township, apolitical sub- 

division of Mountrail County of the State of North Dakota, to cross certain roadways 


List roads to be crossed 


Route between Sections Township 

Tis^U 'RA'ZbD 


Attach maps and construction plans 


1 .Utility Company agrees to pay Ross Township $500 Der 
crossing. 

2. Utility Company must pay for all damage to the existing road caused by its activities. 

3 . When the utility company crosses an existing road or section line, the utility company 
shall be responsible to pay for all costs of moving or relocating or reconstruction of the 

buried facility, shall Ross Township deem it necessary or advisable to 

repair or reconstruct existing road or to build new roads on as allowed by North Dakota 
law. Shall Utility Company fail to take necessary steps to relocate, they herby agree to 
reimburse the Township for all expenses incurred in reconstructing the buries facility. 

4 . Utility Company agrees to bore all crossings in said township. 

5 . Any day or mud carried on to gravel surfaces, shalle be cleaned off or new gravel 
placed on top. 


I, the undersigned, being an authorized agent of the utility company described in the 
above, do hereby agree on behalf of the Utility company that all terms and conditions 
above will be complied with, and any assignment of this buried transmission facility 
described above shall include an assignment of this liability to comply with the terms and 
conditions as stated here 



Dated this T^ day of 
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MOUNTRAIL COUNTY, NORTH DAKOTA 

SECTIONS 32 & 33, TOWNSHIP 156 NORTH, RANGE 92 WEST 


Cl L 

4 


N 89'02'32” W 


FLOW^ 

( ND-MT-024.Q00 ) 

JEROME ANDERSON 



ct 


C ND-MT-Q23.000 ) 

STANLEY COMMUNITY 
HOSPITAL ASSOCIATION 


ks *3! 
lo Si 


£ PROPOSED 
12 ' PIPELINE 


<£ 60TH STREET NW 

C ND-MT-024,900 ) 

PLAN 

SCALE: r=30’ 



2340’-i 


2330- 


2320' 


PIPE SPECIFICATIONS 

PIPE 12.75" O.D. x 0.500 1 
API 5LX-52 ERW 
COATING: 14-16 MILS FBE 
W/40 MILS ARO 
SERVICE: CRUDE OIL 
INSTALLATION: BORE 
MIN TEST PRESSURE: 1,800 PSIG 
MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 


PIPELINE WARNING SIGN 

AND TEST STATION 

(TYP. BOTH SIDES) 


PROPOSED 
12" PIPELINE 


86' MIN. 

PROFILE 

SCALE: r=30’ HORIZ. 
1**=20* VERT. 



r 2340* 


“ 2330* 


2320* 

(ts X=2242409.97 
^ Y= 17557453.56 
DATUM: 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 88) 
BEARINGS BASED ON UTM ZONE 13 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 

T.B.M.: <L 88TH AVENUE NW 
AT STA. 0+33, ELEV. 2334.85' 


12/14/15 


06 / 21/15 


03/30/15 


REV. DATE 


PRV 


PRV 


JTM 


BY 


ISSUED FOR USE/PERMIT 


ISSUED FOR USE/PERMIT 


ISSUED FOR USE/PERMIT 


DESCRIPTION 


RC 


RC 


PA 


CHK. 


PROJECT NO. 


10395700 


WOOD GROUP MUSTANG. INC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 627C 


DAKOTA ACCESS, LLC 


PROPOSED 12” DAPL PIPELINE CROSSING 

88TH AVENUE NW 

MOUNTRAIL COUNTY NORTH DAKOTA 


DRAWN BY: RG 

DATE: 03/1 0/1 5 

CHECKED BY: PA 

DATE: 03/13/15 

SCALE: AS SHOWN 

APP.: 


DWG. NO. 

ND-MT-024.900 


REV. 

c 


CONCENT FOR UTILITY COMPANY TO CROSS TOWNSHIP ROADS AND 
SECTION LINES 


of pA'coTa A ra$&U ( 

having requested permission from Ross T ownshzp, apolitical sub- 

division of Mountrail County of the State of North Dakota, to cross certain roadways 

List roads to be crossed 

Route between Sections Township 

< 8>q A-tX IVLJ S-32+31 HI I'SkO t <‘- c i'ZUj 


Attach maps and construction plans 


1 .Utility Company agrees to pay Ross Township $500 Der 
crossing. 

2. Utility Company must pay for all damage to the existing road caused by its activities. 

3. When the utility company crosses an existing road or section line, the utility company 
shall be responsible to pay for all costs of moving or relocating or reconstruction of the 

buried facility, shall Ross Township deem it necessary or advisable to 

repair or reconstruct existing road or to build new roads on as allowed by North Dakota 
law. Shall Utility Company fail to take necessary steps to relocate, they herby agree to 
reimburse the Township for all expenses incurred in reconstructing the buries facility. 

4. Utility Company agrees to bore all crossings in said township. 

5. Any clay or mud carried on to gravel surfaces, shade be cleaned off or new gravel 
placed on top. 


I, the undersigned, being an authorized agent of the utility company described in the 
above, do hereby agree on behalf of the Utility company that all terms and conditions 
above will be complied with, and any assignment of this buried transmission facility 
described above shall include an assignment of this liability to comply with the terms and 
conditions as stated here 


Dated this day of <r 


zu / 


— Atrtftdpked ageqt 


W= • 

~r^L Vice President, Land and Right n fW„ r 


Telephone 


rjzed ageqr-- cH-H 



tP O - POT-03%-^ 
fi on. I X)k) 


Gicr/r^ LUC 

Company name " * ^ : 

H oo U^is^ (3.[^,y\u^ 

Mailing address , 

inSflnSQdk. A^D b05Z>3 

City, State & zip code 

Ross 

Township 


Chairman 


r -Pl Jia eCTu/uA 

U 00 Lu&tss 


is^^cfer, /ujBt 



^£3 . 3A^j 


2 


V d-wyt- oofcfjod 

^ ftoa n 7 U^ 


i\103957\DISCIPUKE\CM\QIWIING5\93-PEBMIT\N0BrH DAKOTA\MOUNTRAIL C0UNTY\1 03957- 


^ (^D-MT-028TQ0Q1 
FARHART TRUST 


MOUNTRAIL COUNTY. NORTH DAKOTA 

SECTIONS 32 & 31, TOWNSHIP 156 NORTH, RANGE 92 WEST 

( ND-MT- 02 a. 90 (D 


( NO-MT-Q27-000 ) 

CURTIS R. TRUL1S0N 



£ PROPOSED 
12” PIPEUNE 


£ 60 TH STREET NW 

PLAN 



2390' 


2380’ - 


2370’ J - p 

PIPE SPECIFICATIONS 

PIPE 12.75” O.D. x 0.500” W.T. 

API 5LX-52 ERW 

COATING: 14-16 MILS FBE 

W/40 MILS ARO 

SERVICE: CRUDE OIL 

INSTALLATION: BORE 

MIN TEST PRESSURE: 1,800 PSIG 

MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 


PROPOSED 
12” PIPELINE 


PROFILE 

SCALE: 1'=20’ HORIZ. 
1 '=20' VERT. 


PIPEUNE WARNING SIGN 
AND TEST STATION 
(TYP. BOTH SIDES) , . 

-r 2390 


2380’! 


2370’ 

X=2237121.49 
Y= 17557596.53 

DATUM: 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 88) 
BEARINGS BASED ON UTM ZONE 13 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 
T.B.M.: <i 89TH AVENUE NW 
AT STA. 0+33, ELEV. 2386.70’ 


© 


03/30/15 


REV. DATE 


JWH 


BY 


ISSUED FOR USE/PERMIT 


DESCRIPTION 


RC 


CHK, 


PROJECT NO. 


10395700 




WOOD GROUP MUSTANG. INC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 627C 


» 0 DAKOTA ACCESS, LLC 


PROPOSED 12" DAPL PIPEUNE CROSSING 

MOUNTRAIL COUNTY 89TH AVENUE NW 


DRAWN BY: JWH 

DATE: 03/24/15 

CHECKED BY: PA 

DATE: 03/27/15 

SCALE: AS SHOWN 

APR*: 


north dakotaI 


DWG. NO. 

ND-MT-028.900 


REV. 

A 




Permit # ^>0^ 

CONSENT FOR UTILITY COMPANY TO 
CROSS A PUBLIC ROAD OR SECTION ROAD 


access, llc. of h>ct> STE^gr -Uoust^, 1 y mm 

(Company) (Address) 

hereinafter referred to as "utility company", having requested permission from Mountrail 
County, a political subdivision of the State of North Dakota, to cross an existing road or section 
line with a buried transmission facility designed to carry or conduct oil, gas, water, electricity, 
telephone, or any other substance or service whatsoever, and Mountrail County having 
considered the request does grant consent to cross the following described existing road or 
section line, upon the terms and conditions herein stated: 


W 


(Please include 911 Route #) 

Rou 1eC£^£L . in Section(s) r') /3 j^2 Township 1^6? N. Range 

(Attach maps and construction plansl ^ 

At a minimum, acceptable plans will include methoaof crossing existing roads or section lines 

and size and material used for the buried facility. 

CHECK TYPE OF MATERIAL: □ WATER PToiL Q GAS □ OTHER 


Consent to cross such existing road or section line is granted on these terms and conditions: 


1 . Pay a fee $200.00 per crossing to Mountrail County; due at time of submittal. 

2. Utility company must pay for all damage to the existing road caused by its activities, 
including but not limited to slumping in of trenches and collapse of pipe. 

3. Utility company is responsible for any and all claims of damage, personal injury, or 
bodily injury that might result from their activities in crossing any existing road or section 
line in Mountrail County. Furthermore, utility company agrees to indemnify and hold 
harmless Mountrail County for any and all claims of damage, either personal injury or 
property or any type of claim for damages of any nature whatsoever, whether valid or 
invalid, that is made against Mountrail County on account of the activities conducted 
by the utility company in crossing any existing road or section line. 

4. When the utility company crosses an existing road or a section line, the utility company 
shall be responsible to pay for all costs of moving, relocating, or reconstructing the 
buried transmission facility should Mountrail County deem it necessary or advisable, in its 
sole discretion, to repair or reconstruct existing roads or to build new roads on section 
lines or off section lines as allowed by North Dakota law. Should the utility company fail 
to take necessary steps to relocate or reconstruct its buried transmission facility, the 
County may take steps to have the same accomplished, and the utility company 
agrees to reimburse the County for all expenses incurred by Mountrail County in 
moving, relocating or reconstructing the buried transmission facility so the existing roads 


RECEIVED 

FEB 1 9 2016 

MC Road & Bridge 
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Mountrail County Utility Permit 



CONSENT FOR UTILITY COMPANY TO 
CROSS A PUBLIC ROAD OR SECTION ROAD 


Permit # 


may be repaired or reconstructed, or new roads may be built on the section line or off 
the section line as allowed by North Dakota law. 

5. The buried transmission facility to be installed by the utility company in crossing any 
existing road shall at a minimum comply with the following engineering standards: 


(a) No associated work shall commence prior to obtaining this permit. 

(b) No open cut trenching of County Roads unless otherwise approved. 

(c) County paved roads or County roads treated with road stabilization materials 
may only be bored. 

(d) All crossings of existing roads not trenched as in Section 5 below shall be 
bored to a depth of five (5) feet below original ground or ditch elevations. 

(e) Pipe shall be cased or heavy wall pipe used. 

(f) All parallel borings must be a minimum of 75-80 feet from road centerline. 

(g) Vent pipes must be outside existing right-of-way lines or 75-80 feet from road 
center, whichever is greater. 

(h) All disturbed ground within right-of-way musf be rehabilitated by covering 
with black dirt and seeding with an approved mix. 

(i) If venf pipes are not used within the (10) feet of both sides of right-of-way, the 
transmission facility must have markers outside of the right-of-way line or 80 
foof line, whichever is greater, on both sides of the road. 

(j) The Company’s plan to bury a transmission facility filed with the County 
Auditor must show at a minimum, in plain view and cross sectional view, the 
location of the crossing from a section or quarter line; section, township and 
range the crossing is located in; the location of vent pipes, if any, in proximity 
to the crossing; and the angle of crossing. 

(k) The Company’s plan must be submitted to the County Auditor for review prior 
to consideration by the Board of Commissioners. Plans must be available for 
consideration by the Board at least two (2) weeks prior to the 
commencement of the project. 


6. When permission is specifically granted by the Commission of Mounfrail Counfy for a 
crossing to be trenched or plowed, the trenching or plowing may be no more than 
eight (8) inches in width. The Company will apply surfacing materials and pack the site, 
returning it as close as possible to the original compaction. The Company will be 
responsible for all such crossings for a period of three (3) years, repairing during those 
three (3) years any damages to the road resulting from their activity. Any crossing 
which cannot be accomplished with this method must be bored. 

7. Utility company must comply with all terms and conditions stated herein, with particular 
attention to the minimum engineering standards. Failure to comply with this 
CONDITIONAL CONSENT shall cause the consent to be rescinded and utility company 
must remove facility from right-of-way immediately or be responsible for the costs 
incurred by the County in removing the same. The County specifically reserves the right 
to remove the buried transmission facility from right-of-way for non-compliance and 
reimbursement will be made to the County by utility company for doing the same. 

Mountrail County Utility Permit Page 2 of 3 
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CONSENT FOR UTILITY COMPANY TO 
CROSS A PUBLIC ROAD OR SECTION ROAD 


I, the undersigned, being an authorized agent of the utility company described in the 
above, do herby agree on behalf of the utility company that all terms and conditions 
above will be complied with, and any assignment of this buried transmission facility 
described above shall include an assignment of this liability to comply with the terms and 
conditions as stated herein. 


Dated this ,£gg> day o U w/t4 

Authorized Agent of Utility Corripdhy - name 1 




Vice President, Land and Right of iM 


1 




Telephone Number 


and 


Email address 


Please return a copy of the signed permit to: 

Cl CaXAA rn cJu&jAS) 



Company or Agent Name 

hop Uy&s3 

Mailing Address 


JOisi vM.&ck, bg>S~g3> Cftn) Q .g-4 

"'i +w Q + 9 71^^ 


City, State & Zip Code 


FOR COUNTY USE: 

Reviewed by Mountrail County Road Engineer 


4M>day ftkUi 


cuy 


, 20 







Sigr/afture, County Road Engineer 


Permission granted by Mountrail County, a political subdivision of the State of North 
Dakota, for installation of the buried transmission facility proposed above under existing roads 
and section lines as stated above pursuant to the conditions and limitations stated this 1 5^- 
dayof . VPardTi 20 


CZi/Zo 

Chairman of the Board 

Mountrail County Board of County Commissioners 


PERMIT IS VALID FOR ONE YEAR FROM DATE OF ISSUE 


Mountrail County Utility Permit 
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MOUNTRAIL COUNTY, NORTH DAKOTA 

SECTIONS 31 & 36, TOWNSHIP 156 NORTH, RANGES 92 & 93 WEST 



( ND-Mr-030.000 ) 

STATE OF 
NORTH DAKOTA 


PROPOSED 
12" PIPEUNE 


C ND-MT-Q30 900 ) 

PLAN 

SCALE: T=40' 



2400'— i 


2390- 


2380H 


2370 ^ 


BPE SPECIFICATIONS 

PIPE 12.75” O.D. x 0.500" W.T. 

API 5LX-52 ERW 

COATING: 14-16 MILS FBE 

W/40 MILS ARO 

SERVICE: CRUDE OIL 

INSTALLATION: BORE 

MIN. TEST PRESSURE: 1,800 PSIG 

MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 


r 2400' 


2390' 


2380* 


£ PROPOSED 
12" PIPEUNE 


PROFILE 

SCALE: r=40’ HORIZ. 
1”=20’ VERT. 







c 

12/14/15 

PflV 

ISSUED FOR USE/PERMIT 

RC 

B 

07/01/15 

JWH 

ISSUED FOR USE/PERM FT 

EDF 

A 

12/22/14- 

CHA 

ISSUED FOR REVIEW 


REV. 

DATE 

BY 

DESCRIPTION 

CHK. 


VMifM Oe o-7,4I'4 

e&^n tCcm (»un ) 

DATUM: x 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 88) 

BEARINGS BASED ON UTM ZONE 13 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 

T.B.M.: Q. COUNTY ROAD 5 (90TH AVENUEW NW) 
AT STA. 0+75, ELEV. 2390.39' 


30 


PROJECT NO. 


10395700 



WOOD GROUP MUSTANG. INC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 627C 


i e DAKOTA ACCESS, LLC 


PROPOSED 12" DAPL PIPEUNE CROSSING 

COUNTY ROAD 5 (90TH AVENUE NW) 

MOUNTRAIL COUNTY NORTH DAKOTA 


DRAWN BY: JTM 

DATE: 11/04/14 

CHECKED BY: RC 

DATE: 03/02/15 

SCALE: AS SHOWN 

APP.: 


DWG. NO. 

ND-MT-030.900 


REV. 

c 


CONCENT FOR UTILITY COMPANY TO CROSS TOWNSHIP ROADS AND 
SECTION LINES 

Qaou of JDft AiT.b^s, ll r 

having requested permission from Manitou Township, apolitical sub- 

division of Mountrail County of the State of North Dakota, to cross certain roadways 

List roads to be crossed 


Route between Sections 

Qi sr Kvs. torn s-t&vzis 


Township 




Attach maps and construction plans 


1 -Utility Company agrees to pay Manitou Township 


$500 


crossing. 


_per 


2. Utility Company must pay for all damage to the existing road caused by its activities. 

3. When the utility company crosses an existing road or section line, the utility company 
shall be responsible to pay for all costs of moving or relocating or reconstruction of the 

buried facility, shall Manitou Township deem it necessary or advisable to 

repair or reconstruct existing road or to build new roads on as allowed by North Dakota 
law. Shall Utility Company fail to take necessary steps to relocate, they herby agree to 
reimburse the Township for all expenses incurred in reconstructing the buries facility. 

4. Utility Company agrees to bore all crossings in said township. 

5. Any clay or mud carried on to gravel surfaces, shalle be cleaned off or new gravel 
placed on top. 


I, the undersigned, being an authorized agent of the utility' company described in the 
above, do hereby agree on behalf of the Utility company that all terms and conditions 
above will be complied with, and any assignment of this buried transmission facility 
described above shall include an assignment of this liability to comply with the terms and 
conditions as stated here 
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rrmanv ncimp 


Company name 


00 LOOX 


Mailing address 


S-i^w^aAc^U^. 

City, State & zip code 7 


a? 0 


Manitou 

Township 


LXlag fi 

Chairman/ 


a 
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MOUNTRAIL COUNTY, NORTH DAKOTA 

SECTIONS 35 It 36, TOWNSHIP 156 NORTH, RANGE 93 WEST 


61 ST STREET NW (UNIMPROVED) 


EXIST. BEAR PAW GAS PIPELINE 



( ND-MT-031.300 ) 
PATRICIA M. BARSTAD 


( ND-MT— 030.0QQ ) 

STATE OF NORTH DAKOTA 


£ PROPOSED 
12" PIPELINE 


( ND-MT-031.900 ) 

PLAN 

SCALE: 1"=20’ 

& 


PIPELINE WARNING SIGN 
AND TEST STATION 
(TYP. BOTH SIDES) 

2390' n 


2300 '" 




l 4 MIN. 

2370- 


2360’— 1 

HPE SPECIR CATIONS 



r 2390' 


- 2380' 


- 2370' 


L 2360* 


PIPE 12.75" O.D. x 0.500" W.T. 

API 5LX-52 ERW 

COATING: 14-16 MILS FBE 

W/40 MILS ARO 

SERVICE: CRUDE OIL 

INSTALLATION: BORE 

MIN TEST PRESSURE: 1,800 PSIG 

MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 


PROPOSED 
12* PIPELINE 


PROFILE 

SCALE: 1"=20’ HORIZ. 
1’=20’ VERT. 


^ X=2226634.92 

LU Y=1 







c 

12/15/15 

JTM 

ISSUED FOR USE/PERMIT 

RC 

B 

UB/21/15! 

PRV 

ISSUED FOR USE/PERMIT 

RC 

A ! 

03/02/15 

OP 

ISSUED FOR USE/PERMIT 

RC 

REV. 

DATE 

BY 

DESCRIPTION 

CHK. 


=17559188.14 

DATUM: 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 88) 
BEARINGS BASED ON UTM ZONE 13 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 

T.B.M.: £ 91 ST AVENUE NW 
AT STA. 0+33, ELEV. 2377.60' 


PROJECT NO. 


10395700 



WOOD GROUP MUSTANG, INC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 627C 


DAKOTA ACCESS, LLC 


PROPOSED 12" DAPL PIPEUNE CROSSING 

91 ST AVENUE NW 

MOUNTRAIL COUNTY NORTH DAKOTA 


DRAWN BY: OP 

DATE: 12/1 7/1 4 

CHECKED BY:RC 

DATE: 03/02/1 5 

SCALE: AS SHOWN 

APP.: RC 


DWG. NO. 

ND-MT-031.900 


REV. 

c 


CONCENT FOR UTILITY COMPANY TO CROSS TOWNSHIP ROADS AND 
SECTION LINES 





of DftlfflTA AfrESS) LLC 


having requested permission from Manitou T ownship, apolitical sub-* 

division of t/tountrail County of the State of North Dakota, to cross certain roadways 


List roads to be crossed 


Route 


between Sections 


9 . 2 . MW S.-3H+3S- 


Township 

T- I ST^tU Is-^LO 


Attach maps and construction plans 


1 .Utility Company agrees to pay Manitou Township $500 per 
crossing. 

2. Utility Company must pay for all damage to the existing road caused by its activities. 

3. When the utility company crosses an existing road or section line, the utility company 
shall be responsible to pay for all costs of moving or relocating or reconstruction of the 

buried facility, shall Manitou Township deem it necessary or advisable to 

repair or reconstruct existing road or to build new roads on as allowed by North Dakota 
law. Shall Utility Company fail to take necessary steps to relocate, they herby agree to 
reimburse the Township for all expenses incurred in reconstructing the buries facility. 

4. Utility Company agrees to bore all crossings in said township. 

5. Any clay or mud carried on to gravel surfaces, shaile be cleaned off or new gravel 
placed on top. 

I, the undersigned, being an authorized agent of the utility' company described in the 
above, do hereby agr ee on behalf of the Utility company that all terms and conditions 
above will be complied with, and any assignment of this buried transmission facility 
described above shall include an assignment of this liability to comply with the terms and 
conditions as stated here 
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Company name V 
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MOUNTRAIL COUNTY, NORTH DAKOTA 

SECTIONS 34 & 35, TOWNSHIP 156 NORTH, RANGE 93 WEST 

£ 61 ST STREET NW 


O ^ 


( ND-MT-034.000 ) 
GREGORY T. JOHNSON 

S 89'37‘06" W 

FLOW 




Q 

& 


O 

U v I 
(/> 

3 

CL 

<X 



( ND-MT-032.000 ) 
MICHAEL J. SORENSON 


£ PROPOSED 
12“ PIPELINE 


( ND-MT-034.900 ) 


PLAN 

SCALE: r-30’ 

* 
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241 OS 


PIPEUNE WARNING SIGN 
AND TEST STATION 
(TYP. BOTH SIDES) 


2400'’ 


2390 rJ 


NATURAL^ 
GROUND I 




r 


s' mr 


4 MIN. 



r 241 o 1 


~ 2400 f 


W.T. 


PIPE SPECIFICATIONS 

PIPE 12.75” O.D. x 0.500” 

API 5LX-52 ERW 

COATING: 14-16 MILS FBE 

W/40 MILS ARO 

SERVICE: CRUDE OIL 

INSTALLATION: BORE 

MIN. TEST PRESSURE: 1,800 PSIG 

MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 


1 ~j~\ 

PROPOSED -J 

12“ PIPEUNE 

89’ MIN. 


PROFILE 

SCALE: r=30’ HORIZ. 
1'=20’ VERT. 


L 2390’ 


© 


D 

12/14/15 

PRV 

ISSUED FOR USE/PERMIT 

RC 

C 

OB/21/15 

PRV 

ISSUED FOR USE/PERMrT 

RC 

B 

03/02/15 

OP 

ISSUED FOR USE/PERMIT 

RC 

A 

12/22/14 

CHA 

ISSUED FOR REVIEW 


REV. 

DATE 

BY 

DESCRIPTION 

CHK. 


X=2221 363.47 
Y= 17558736.29 

DATUM: 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 88) 
BEARINGS BASED ON UTM ZONE 13 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 

T.B.M.: £ 92ND AVENUE NW 
AT STA. 0+33, ELEV. 2405.42’ 


PROJECT NO. 


10395700 


WOOD GROUP MUSTANG. INC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 627C 


DAKOTA ACCESS, LLC 


MOUNTRAIL COUNTY 


PROPOSED 12’ DAPL PIPEUNE CROSSING 

92ND AVENUE NW 

NORTH DAKOTA 


DRAWN BY: CHA 

DATE: 11/21/14 

CHECKED BY: RC 

DATE: 03/02/15 

SCALE: AS SHOWN 

APP.: 


DWG. NO. 

ND-MT-034.900 


REV. 

D 


CONCENT FOR UTILITY COMPANY TO CROSS TOWNSHIP ROADS AND 
SECTION LINES 




of Da Kota QccgQ s>. Llc 


haying requested permission from Manitou Township, apolitical sub- 

division of Mountrail County of the State of North Dakota, to cross certain roadways 


List roads to be crossed 


Route between Sections 

Au>E- WLO ^ 


Township 

T- I5(,1U 


Attach maps and construction plans 


1 .Utility Company agrees to pay Manitou To wnshi p $500 p er 
crossing. 

2. Utility Company must pay for all damage to the existing road caused by its activities. 

3 . Whm the utility company crosses an existing road or section line, the utility company 
shall be responsible to pay for all costs of moving or relocating or reconstruction of the 

buried facility, shall Manitou Township deem it necessary or advisable to 

repair or reconstruct existing road or to build new roads on as allowed by North Dakota 
law. Shall Utility Company fail to take necessary steps to relocate, they herby agree to 
reimburse the Township for all expenses incurred in reconstructing the buries facility. 

4. Utility Company agrees to bore all crossings in said township. 

5. Any clay or mud carried on to gravel surfaces, shalie be cleaned off or new gravel 
placed on top. 

L the undersigned, being an authorized agent of the utility company described in the 
above, do hereby agree on behalf of the Utility company that all terms and conditions 
above will be complied with, and any assignment of this buried transmission facility 
described above shall include an assignment of this liability to comply with the terms and 
conditions as stated here 
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MOUNTRAIL COUNTY. NORTH DAKOTA 

SECTIONS 33 * 34, TOWNSHIP 156 NORTH. RANGE 93 WEST 

<£ 61 ST STREET NW 



( ND-MT-035.QQ0 ) 
JEAN MARIE TYKESON 


( ND— MT-036.000 ) 
PATRICIA M. BARSTAD 


<t PROPOSED 
12* PIPELINE 


C ND-MT-Q36.900 ) 

PLAN 

SCALE: 1'=20’ 


Z3 

5 

Q 

CZ 

m 

03 

rO | 
PO I 
+ 
o 


a 

c^J 

in 

o 

+ 

o 


2370* —i 


2360 “ 


2350* — 1 



r; " 

4 MIN. 


-PIPELINE WARNING SIGN 
AND TEST STATION 
(TYP. BOTH SIDES) 


PIPE SPECIFICATIONS 

PIPE 12.75" O.D. x 0.500 
API 5LX-52 ERVY 
COATING: 14-16 MILS FBE 
W/40 MILS AR0 
SERVICE: CRUDE OIL 
INSTALLATION: BORE 
MIN. TEST PRESSURE: 1,800 PSIG 
MOP: 1,440 PSIG 
MIN. YIELD STRENGTH: 70,000 PSI 


□ 

t 

JIM 

5' MIN. 


— * 

O i 

Wllv. 

' 0 NIIM, 

\ 

1 

PROPOSED 12* PIPELINE-^ 

I 

I 

4 MIN.— 1 


88’ 

MIN. 



r. 

% *”■■■ - 

PROFILE 

© 

X=221 6070.92 
¥=17558823.16 


r 2370' 


- 2360' 


■ 2350' 


SCALE: r=20’ HORIZ. 
1'=20' VERT. 


DATUM: 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 88)1 
BEARINGS BASED ON UTM ZONE 13 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 

T.B.M.: <£. 93RD AVENUE NW 
AT STA. 0+33, ELEV. 2368.46’ 


06/21/15 


05/07/15 


12/22/14 


SEV. DATE BY 


PRV 


JTM 


CHA 


ISSUED FOR USE/PERMIT 


ISSUED FOR USE/PERMIT 


ISSUED FOR REVIEW 


DESCRIPTION 


RC 


RC 


CHK. 


PROJECT NO. 


10395700 


WOOD GROUP MUSTANG .INC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 627C 


mm 


» e DAKOTA ACCESS, LLC 


PROPOSED 12" DAPL PIPELINE CROSSING 

93RD AVENUE NW 


MOUNTRAIL COUNTY 


DRAWN BY: PRV 

DATE 

11/14/14 

CHECKED BY: 

DATE 


SCALE: AS SHOWN 

fiPP. 



NORTH DAKOTA 


DWG. NO. 

ND-MT-036.900 


REV. 

c 



CONCENT FOR UTILITY COMPANY TO CROSS TOWNSHIP ROADS AND 
SECTION LINES 


of A GIESS. Ur 

having requested permission from Manitou Township, apolitical sub- 

division of Mountrail County of the State of North Dakota, to cross certain roadways 

List roads to be crossed 

Route between Sections Township 

bVB fW S- dVt-3,3 T- isfrAJ 


Attach maps and construction plans 


1 .Utility Company agrees to pay Manitou To wnship $500 Der 
crossing. 

2. Utility Company must pay for all damage to the existing road caused by its activities. 

3. When the utility company crosses an existing road or section line, the utility company 
shall be responsible to pay for all costs of moving or relocating or reconstruction of the 

buried facility, shall Manitou Township deem it necessary or advisable to 

repair or reconstruct existing road or to build new roads on as allowed by North Dakota 
law. Shall Utility Company fail to take necessary steps to relocate, they herby agree to 
reimburse the Township for all expenses incurred in reconstructing the buries facility. 

4. Utility Company agrees to bore all crossings in said township. 

5. Any clay or mud carried on to gravel surfaces, shalle be cleaned offer new gravel 
placed on top. 


I, the undersigned, being an authorized agent of the utility company described in the 
above, do hereby agree on behalf of the Utility company that all terms and conditions 
above will be complied with, and any assignment of this buried transmission facility 
described above shall include an assignment of this liability to comply with the terms and 
conditions as stated here 
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MOUNTRAIL COUNTY. NORTH DAKOTA 

SECTIONS 32 & 33, TOWNSHIP 156 NORTH, RANGE 93 WEST 

<L 61 ST STREET NW 



( ND-MT-037,000 ~) 

DORIS E. LIFFRIG 


$ PROPOSED 
12" PtPEUNE 


( ND-MT- 038.900 ) 

PLAN 

SCALE: 1*=30 P 
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PIPELINE WARNING SIGN 
AND TEST STATION 
o / (TYP. BOTH SIDES) 


r 241 0 P 




2390' u 

PIPE SPECIFICATIONS 

PIPE 12.75” O.D. x 0.500” W.T. 
API 5LX-52 ERW 
COATING: 14-16 MILS FBE 
W/40 MILS ARO 
SERVICE: CRUDE OIL 
INSTALLATION: BORE 
MIN. TEST PRESSURE: 1,800 PSIG 
MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 


4' MIN. 


T 


2400' 


L 2390' 


PROPOSED 
12* PtPEUNE 


86' MIN. 


PROFILE 

SCALE: 1’=30’ HORIZ. 
1‘=20’ VERT. 


^ X=221 0784.90 
^ Y=1 755891 4.58 


DATUM: 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 80) I 
BEARINGS BASED ON UTM ZONE 13 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 

T.B.M.: <t 94TH AVENUE NW 
AT STA. 0+33, ELEV. 2403.36’ 


08/21/15 


03/02/15, 


12/22/14 


REV. DATE BY 


PRV 


JIM 


PRV 


ISSUED FOR USE/PERMIT 


ISSUED FOR USE/PERMIT 


ISSUED FOR REVIEW 


DESCRIPTION 


RC 


RC 


RC 


CHK. 


PROJECT NO. 


10395700 


L 


WOOD GROUP MUSTANG. INC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 627C 


ssmb 


DAKOTA ACCESS, LLC 


PROPOSED 12" DAPL PIPELINE CROSSING 

94TH AVENUE NW 

MOUNTRAIL COUN7Y north (MkOTAI 


DRAWN BY: PRV 

DATE: 12/17/14 

CHECKED BY: 

DATE: 

SCALE: AS SHOWN 

APP.: 


DWG. NO. 

ND-WT-038.900 


REV. 

c 



. CONCENT FOR UTILITY COMPANY TO CROSS TOWNSHIP ROADS AND 
SECTION LINES 

/Vjhdm Of pACfilK AirgSJ=, 1 1 r 

having requested permission from Manitou Township, apolitical sub- 

division of Mountrail County of the State of North Dakota, to cross certain roadways 

List roads to be crossed 

Route between Sections Township 

QsFVte luO s>'33k T-tst? R- 33-uJ 

Attach maps and construction plans 


1 .Utility Company agrees to pay Manitou Township $500 Der 
crossing. 

2. Utility Company must pay for all damage to the existing road caused by its activities. 

3. When the utility company crosses an existing road or section line, the utility company 
shall be responsible to pay for all costs of moving or relocating or reconstruction of the 

buried facility, shall Manitou Township deem it necessary or advisable to 

repair or reconstruct existing road or to build new roads on as allowed by North Dakota 
law. Shall Utility Company fail to take necessary steps to relocate, they herby agree to 
reimburse the Township for all expenses inclined in reconstructing the buries facility. 

4. Utility Company agrees to bore all crossings in said township. 

5. Any clay or mud carried on to gravel surfaces, shalle be cleaned offer new gravel 
placed on top. 

I, the undersigned, being an authorized agent of the utility' company described in the 
above, do hereby agree on behalf of the Utility company that all terms and conditions 
above will be complied with, and any assignment of this buried transmission facility 
described above shall include an assignment of this liability to comply with the terms and 
conditions as stated here 
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MOUNTRAIL COUNTY, NORTH DAKOTA 

SECTIONS 31 & 32, TOWNSHIP 156 NORTH, RANGE 93 WEST 


<L 61 ST STREET NW 


(ND-MT-041.QQQ ) 

GENE E. BROWN 


S 82*47 ’54” W 




b 



kj 

& 


B 



Uj 

IF 



C sj 


C ND-MT-04CL0Q0~) 

SHAWN IWEN 


FLOW 



V 


£ PROPOSED 
12“ PIPEUNE 


V- 

o 


C ND-MT-040-900 ) 

PLAN 

SCALE: 1“=30' 


239QS 


NATURAL 

GROUND 


2380’- 


2370 ,J 


T 7 


4 MIN. 


PROPOSED 
12* PIPEUNE 
PIPE SPECIFICATIONS 

PIPE 12.75” O.D. x 0.500" W.T. 

API 5 LX- 52 ERW 

COATING: 14-16 MILS FBE 

W/40 MILS ARO 

SERVICE: CRUDE OIL 

INSTALLATION: BORE 

MIN. TEST PRESSURE: 1,800 PSIG 

MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 52,000 PSI 



o 

LU 

u] I o 
> 1 cn 

< CL 


ID 

<31 

O' 

ro 

ro 
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A 



5 s MIN. 


5' MIN. 


PIPELINE WARNING SIGN 
AND TEST STATION 
(TYP. BOTH SIDES) 


— — 


r 2390’ 


■ L 2370' 

MIN —I 


- 2380’ 


86’ MIN. 


PROFILE 

SCALE: r=30’ H0RIZ. 
r=20* VERT. 


4’ MIN. 

^ X=2205522.72 
W Y=1 755841 5.72 

DATUM: 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GE0ID 2012, NAVD 88) 
BEARINGS BASED ON UTM ZONE 13 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 

T.B.M.: Q. 95TH AVENUE NW (UNIMPROVED) 
AT STA. 0+33, ELEV. 2379.03’ 


12/14/15 


07/07/75 


REV.; DATE BY 


JTM 


RG 


ISSUED FOR USE/PERM T 


ISSUED FOR USE/PERMIT 


DESCRIPTION 


RC 


EOF 


CHK. 


PROJECT NO. 


10395700 



WOOD GROUP MUSTANG, INC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 627C 


DAKOTA ACCESS, LLC 


MOUNTRAIL COUNTY 


PROPOSED 12 DAPL PIPEUNE CROSSING 

95TH AVENUE NW (UNIMPROVED) 

NORTH DAKOTA 


DRAWN BY:JWH 

DATE: 04/01/15 

CHECKED BY: RC 

DATE: 10/07/15 

SCALE: AS SHOWN 

APP.: RC 


DWG. NO. 

ND-MT-040.900 


REV. 

B 


CONCENT FOR UTILITY COMPANY TO CROSS TOWNSHIP ROADS AND 
SECTION LINES 


(fkiM ////lOiiAfiWrn 


LLC, 


having requested permission from Manitou Township, apolitical sub- 

division of Mountrail County of the State of North Dakota, to cross certain roadways 


List roads to be crossed 


Route between Sections 

STriMU S-3i 


Township 


Attach maps and construction plans 


1 .Utility Company agrees to pay Manitou Township $500 Der 
crossing. 

2. Utility Company must pay for all damage to the existing road caused by its activities. 

3. When the utility company crosses an existing road or section line, the utility company 
shall be responsible to pay for all costs of moving or relocating or reconstruction of the 

buried facility, shall Manitou Township deem it necessary or advisable to 

repair or reconstruct existing road or to build new roads on as allowed by North Dakota 
law. Shall Utility Company fail to take necessary steps to relocate, they herby agree to 
reimburse the Township for all expenses incurred in reconstructing the buries facility. 

4. Utility Company agrees to bore all crossings in said township. 

5. Any clay or mud carried on to gravel surfaces, shalle be cleaned offer new gravel 
placed on top. 

I, the undersigned, being an authorized agent of the utility company described in the 
above, do hereby agree on behalf of the Utility company that all terms and conditions 
above will be complied with, and any assignment of this buried transmission facility 
described above shall include an assignment of this liability to comply with the terms and 
conditions as stated here 
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MOUNTRAIL COUNTY. NORTH DAKOTA 

SECTION 31, TOWNSHIP 156 NORTH, RANGE 93 WEST 


4 81 ST STREET NW 


( ND-MT-Q4t.OOO ) 

GENE E. BROWN 


( ND-MT-041 ,000 ) 

GENE E. BROWN 



£ PROPOSED 
12" PtPEUNE 


PLAN 

SCALE: 1"=30' 


2320- 


NATLIRAL’ 

GROUND 


on 


c/j 

CD 


C*J| 

1 

Q0| 

K> 

+ 

o| 




2310*-. 


PIPEUNE WARNING SIGN 
AND TEST STATION 
(TYP. BOTH SIDES) 


. DUin 

i « - 2320’ 


2300 ,J 

PIPE SPECIFICATIONS 
PIPE 12.75” O.D. x 0.500” 


W.T. 


PROPOSED 
12 ' PIPELINE 


API 5LX-52 ERW 

COATING: 14-16 MILS FBE 

W/40 MILS ARO 

SERVICE: CRUDE OIL 

INSTALLATION: BORE 

MIN TEST PRESSURE: 1,800 PSIG 

MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 52,000 PSI 


100 MIN. 


PROFILE 

SCALE: 1"=30’ HORIZ. 
1’=20' VERT. 


© 0 = 


4' MIN.— 1 


X=2202921.91 


“ 2310’ 


2300' 


D 

12/11/15 

PRV 

ISSUED FOR USE/PERMIT 

RC 

C 

08/21/15 

PRV 

ISSUED FOR USE/PERMrT 

RC 

B 

03/02/15 

OP 

ISSUED FOR USE/PERMIT 

RC 

A 

12/22/14 

CHA 

ISSUED FOR USE/PERMrT 

RC 

REV. 

DATE 

BY 

DESCRIPTION 

CHK. 


DATUM: 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 88) 
BEARINGS BASED ON UTM ZONE 13 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 

T.B.M.: <t 61 ST STREET NW 
AT STA. 0+38, ELEV. 2316.79’ 


PROJECT NO. 


10395700 


WOOD GROUP MUSTANG. INC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 627C 


DAKOTA ACCESS, LLC 


PROPOSED 12" DAPL PIPEUNE CROSSING 

61 ST STREET NW 

MOUNTRAIL COUNTY NORTH DAKOTA 


DRAWN BY: OP 

DATE: 12/15/14 

CHECKED BY:RC 

DATE: 03/02/15 

SCALE: AS SHOWN 

APP.: 


DWG. NO. 

ND-MT-041.900 


REV. 

0 


CONCENT FOR UTILITY COMPANY TO CROSS TOWNSHIP ROADS AND 
SECTION LINES 



having requested permission from Manitou Township, apolitical sub- 

division of Mountrail County of the State of North Dakota, to cross certain roadways 


List roads to be crossed 


Route between Sections 


Township 

T-i5t*D t) 


Attach maps and construction plans 


1 .Utility Company agrees to pay Manitou Township $500 Der 
crossing. 

2. Utility Company must pay for all damage to the existing road caused by its activities. 

3. When the utility company crosses an existing road or section line, the utility company 
shall be responsible to pay for all costs of moving or relocating or reconstruction of the 

buried facility, shall Manitou Township deem it necessary or advisable to 

repair or reconstruct existing road or to build new roads on as allowed by North Dakota 
law. Shall Utility Company fail to take necessary steps to relocate, they herby agree to 
reimburse the Township for all expenses incurred in reconstructing the buries facility. 

4. Utility Company agrees to bore all crossings in said township. 

mAny clay or mud carried on to gravel surfaces, shalie be cleaned off or new gravel 
placed on top. 


h the undersigned, being an authorized agent of the utility' company described in the 
above, do hereby agree on behalf of the Utility company that all terms and conditions 
above will be complied with, and any assignment of this buried transmission facility 
described above shall include an assignment of this liability to comply with the terms and 
conditions as stated here 
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MOUNTRAIL COUNTY. NORTH DAKOTA 

SECTIONS 31 Ic 36, TOWNSHIP 156 NORTH, RANGES 93 & 94 WEST 


<t 61ST STREET NW 




PIPE SPECIFICATIONS 

PIPE 12.75" O.D. x 0.500” W.T. 
API 5LX-52 ERW 
COATING: 14-16 MILS FBE 
W/40 MILS ARO 
SERVICE: CRUDE OIL 
INSTALLATION: HE® 

MIN TEST PRESSURE: 1,800 PSIG 

MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 


PROFILE 

SCALE: 1’=20’ HORIZ. 
1*=20’ VERT. 


X=2200396.13 
^ Y=1755731 1.80 
DATUM: 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 88) 
BEARINGS BASED ON UTM ZONE 13 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 

T.B.M.: <£. 96TH AVENUE NW (UNIMPROVED) 
AT STA. 0433, ELEV. 2211.57' 


12 / 14/15 


07 / 67/15 


05 / 07/15 


REV. DATE BY 


PRV 


RG 


JMH 


ISSUED FOR USE/PERMIT 


ISSUED FOR USE/PERMIT 


ISSUED FOR USE/PERMIT 


DESCRIPTION 


RC 


EDF 


RC 


CHK. 


PROJECT NO. 


10395700 



WOOD GROUP MUSTANG, INC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 627C 


* @ DAKOTA ACCESS, LLC 


PROPOSED 12" DAPL PIPELINE CROSSING 


MOUNTRAIL 


DRAWN BY: JWH 

DATE: 04/01/15 

CHECKED BY: EDF 

DATE: 07/08/15 

SCALE: AS SHOWN 

APP.: 


ORTH DAKOTA 


DWG. NO. 

ND-MT-043.9Q0 


REV. 

c 


CONCENT FOR UTILITY COMPANY TO CROSS TOWNSHIP ROADS AND 
SECTION LINES 






having requested permission from __ Myrtle Township, apolitical sub- 

division of Mountrail County of the State of North Dakota, to cross certain roadways 


List roads to be crossed 


Route between Sections 

tytffive-Vio ^ 53 ) 31 / 


Township 

T-l z&iO 


Attach maps and construction plans 


1 .Utility Company agrees to pay Myrtle Township $500 per 

crossing, 

2. Utility Company must pay for all damage to the existing road caused by its activities. 
'i. When the utility company crosses an existing road or section line, the utility company 
shall be responsible to pay for all costs of moving or relocating or reconstruction of the 

buried facility, shall Myrtle Township deem it necessary or advisable to 

repair or reconstruct existing road or to build new roads on as allowed by North Dakota 
law. Shall Utility Company fail to take necessary steps to relocate, they herby agree to 
reimburse the Township for all expenses incurred in reconstructing the buries facility. 

4. Utility Company agrees to bore all crossings in said township. 

5. Any clay or mud carried on to gravel surfaces, shalle be cleaned off or new gravel 
placed on top. 


I, the undersigned, being an authorized agent of the utility company described in the 
above, do hereby agree on behalf of the Utility company that all terms and conditions 
above will be complied with, and any assignment of this buried transmission facility 
described above shall include an assignment of this liability to comply with the terms and 
conditions as stated here 
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MOUNTRAIL COUNTY. NORTH DAKOTA 

SECTIONS 33 & 34, TOWNSHIP 156 NORTH, RANGE 94 WEST 


N 65‘34’57" W 
FLOW 


C NQ-MT-Q50-000 ) 
FRANCIS GERALD ZUNICH 



( ND-MT -045.000 ) 
JEROME RICE AND ARDIS RICE 


£ PROPOSED 
12” PIPELINE 



EXIST. EN BRIDGE PIPELINE ( ND-MT-050.900 ) 

“ IF IF II- 

PLAN 

SCALE: 1”=30' 


-HI— 


2310'- 


23Q0 1 - 


2290 1 - 1 



PROPOSED 
12* PIPEUNE 


r 2310' 


■- 2300* 


L 2290' 


PIPE SPECinCATlONS 

PIPE 12.75" O.D. x 0.500" W.T. 

API 5LX-52 ERW 

COAT NG: 14-16 MILS FBE 

W/40 MILS ARO 

SERVICE: CRUDE OIL 

INSTALLATION: BORE 

MIN TEST PRESSURE: 1,800 PSIG 

MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 52,000 PSI 


96' MIN. 


PROFILE 

SCALE: T=30' HORIZ. 
1"=20' VERT. 




X=21 84594.22 
Y= 17555288.06 


DATUM: 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 88) 
BEARINGS BASED ON UTM ZONE 13 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 

T.B.M.: OIL FIELD ROAD 

AT STA. 0+20, ELEV. 2303.77' 


oa/oa/is 


REV. DATE BY 


JMH 


ISSUED FOR USE/PERMIT 


DESCRIPTION 


RC 


CHK. 


PROJECT NO. 


10395700 


WOOD GROUP MUSTANG. INC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 627C 


DAKOTA ACCESS, LLC 


MOUNTRAIL 


PROPOSED 12" DAPL PIPEUNE CROSSING 

99TH AVENUE NW (UNIMPROVED) 

COUNTY NOF 


DRAWN BY: JMH 

DATE: 02/08/16 

CHECKED BY: RC 

DATE: 02/09/16 

SCALE: AS SHOWN 

APP.: 


RTH DAKOTA 


DWG. NO. 

ND-MT-050.900 


REV. 

A 


. CONCENT FOR UTILITY COMPANY TO CROSS TOWNSHIP ROADS AND 
SECTION LINES 

j2k M fii iaaua PAkT^TA h CCESS> . L LCL 

having requested permission from Myrtle Township, apolitical sub- 

division of Mountrail County of the Slate of North Dakota, to cross certain roadways 

List roads to be crossed 

R° ute between Sections Township 

\ODhm-fVUO S--2*at33 T- iTfclU P-4 mo 


Attach maps and construction plans 


1 .Utility Company agrees to pay Myrtle Township $500 ' Der 

crossing. — ^ 

l' H? lty Company must pay for all damage to the existing road caused by its activities. 

' „ , en ™- e uti ^~ company crosses an existing road or section line, tfre utility company 
s all be responsible to pay for all costs of moving or relocating or reconstruction of the 

unea facility, shall Myrtle Township deem it necessary or advisable to 

repair or reconstruct existing road or to build new roads on as allowed by North Dakota 
law. Shall Utility Company fail to take necessary steps to relocate, they herby agree to 
reimburse the Township for all expenses incurred in reconstructing the buries facility. 

4. Utility Company agrees to bore all crossings in said township. 

5. Any clay or mud carried on to gravel surfaces, shalle be cleaned off or new gravel 
placed on top. 

L the undersigned, being an authorized agent of the utility company described in the 
above, do hereby agree on behalf of the Utility company that all terms and conditions 
above will be complied with, and any assignment of this buried transmission facility 
described above shall include an assignment of this liability to comply with the terms and 
conditions as stated here 
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MOUNTRAIL COUNTY. NORTH DAKOTA 

SECTION 32 & 33, TOWNSHIP 156 NORTH RANGE 94 WEST 
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S S6'39'28" W 


FLOW 


(ND-MT-052.Q0Q) 

JANICE L. HANSON 


50'± 
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CND-MT-05 1.000) 
FRANCIS GERALD ZUNCH 
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'5 5 


-H 

8 5 


if. 


£ PROPOSED 
12 “ PIPELINE 


60TH STREET NW 
( ND-MT-052.900 ) 


HH 


EXIST. ENBRIDGE PIPELINE 
-HI— U 


PLAN 

SCALE: 1 ”=30’ 
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2350*= 


2340“ 


2330- 




. NATURAL^ 

I GROUND I I 
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ro 
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PIPELINE WARNING SIGN 
AND TEST STATION 
(TYP. BOTH SIDES) 


r 2350' 


5’ MIN. 


5 s MIN. 


5’ MIN. 


■4 MIN. 


I I 


w 

4* MIN. j" 


'-2340' 


PIPE SPECIFICATIONS 


W.T. 


PIPE 12.75" O.D. x 0.500" 

API 5LX-52 ERW 

COATING: 14-16 MILS FBE 

W/40 MILS AR0 

SERVICE: CRUDE OIL 

INSTALLATION: BORE 

MIN TEST PRESSURE: 1,800 PSIG 

MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 52,000 PSI 


PROPOSED - 
12* PIPEUNE 


86' MIN. 

PROFILE 

SCALE: r=30’ HORIZ. 
1"=20’ VERT. 


u 2330* 


( 7 \ X=21 7931 6.05 
^ Y=1 755551 4.59 


DATUM: 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 88) 
BEARINGS BASED ON UTM ZONE 13 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 

T.B.M.: £ 100TH AVENUE NW 
AT STA. 0+33, ELEV. 2341.87’ 


12/11/15 


07/01/15 


03/02/15 


REV. DATE BY 


JMH 


JWH 


PRV 


ISSUED FOR USE/PERMn 


ISSUED FOR USE/PERMrr 


ISSUED FOR USE/P ERMfT 


DESCRIPTION 


CH 


EDF 


RC 


CHK. 


PROJECT NO. 


10395700 


WOOD GROUP MUSTANG. INC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 627C 


DAKOTA ACCESS, LLC 


PROPOSED 12 DAPL PIPEUNE CROSSING 

100TH AVENUE NW 

MOUNTRAIL COUNTY NORTH DAKOTA 


DRAWN BY: PRV 

DATE: 01/22/15 

CHECKED BY:RC 

DATE: 03/02/1 5 

SCALE: AS SHOWN 

APP.: 


DWG. NO. 

ND-MT-052.900 


REV. 

c 


V 


MOUNT 


,ROAD 



CONSENT FOR UTILITY COMPANY TO 
CROSS A PUBLIC ROAD OR SECTION ROAD 


Permit # 


,(.4V<C! P A lCESS . L L C - of \3 o° rAAm GT, 4-Vo ucii? /v \y ?? ocf2~. 


(Company) 


(Address) 


hereinafter referred to as "utility company", having requested permission from Mountrail 
County, a political subdivision of the State of North Dakota, to cross an existing road or section 
line with a buried transmission facility designed to carry or conduct oil, gas, water, electricity, 
telephone, or any other substance or service whatsoever, and Mountrail County having 
considered the request does grant consent to cross the following described existing road or 
section line, upon the terms and conditions herein stated: 

(Please include 91 1 Route #) 

Route _ in Section (s) 31 /zz Township ■ 3 ip N, Range _W 

loy 

(Attach maps and construction plansl GwLC)\z 

At a minimum, acceptable plans will include method of crossing existing roads or section lines 

and size and material used for the buried fac i liK ' 



CHECK TYPE OF MATERIAL: □ WATER [T] OIL □ GAS □ OTHER, __ 

Consent to cross such existing road or section line is granted on these terms and conditions: 

1 . Pay a fee $200.00 per crossing to Mountrail County; due at time of submittal. 

2. Utility company must pay for all damage to the existing road caused by its activities, 
including but not limited to slumping in of trenches and collapse of pipe. 

3. Utility company is responsible for any and all claims of damage, personal injury, or 
bodily injury that might result from their activities in crossing any existing road or section 
line in Mountrail County. Furthermore, utility company agrees to indemnify and hold 
harmless Mountrail County for any and all claims of damage, either personal injury or 
property or any type of claim for damages of any nature whatsoever, whether valid or 
invalid, that is made against Mountrail County on account of the activities conducted 
by the utility company in crossing any existing road or section line. 

4. When the utility company crosses an existing road or a section line, the utility company 
shall be responsible to pay for all costs of moving, relocating, or reconstructing the 
buried transmission facility should Mountrail County deem it necessary or advisable, in its 
sole discretion, to repair or reconstruct existing roads or to build new roads on section 
lines or off section lines as allowed by North Dakota law. Should the utility company fail 
to take necessary steps to relocate or reconstruct its buried transmission facility, the 
County may take steps to have the same accomplished, and the utility company 
agrees to reimburse the County for all expenses incurred by Mountrail County in 
moving, relocating or reconstructing the buried transmission facility so the existing roads 
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may be repaired or reconstructed, or new roads may be built on the section line or off 
the section line as allowed by North Dakota law. 

5. The buried transmission facility to be installed by the utility company in crossing any 
existing road shall at a minimum comply with the following engineering standards: 

(a) No associated work shall commence prior to obtaining this permit. 

(b) No open cut trenching of County Roads unless otherwise approved. 

(c) County paved roads or County roads treated with road stabilization materials 
may only be bored. 

(d) All crossings of existing roads not trenched as in Section 5 below shall be 
bored to a depth of five (5) feef below original ground or ditch elevations. 

(e) Pipe shall be cased or heavy wall pipe used. 

(f) All parallel borings must be a minimum of 75-80 feet from road centerline. 

(g) Vent pipes must be outside existing right-of-way lines or 75-80 feet from road 
center, whichever is greater. 

(h) All disturbed ground within right-of-way must be rehabilitated by covering 
with black dirt and seeding with an approved mix. 

(i) If vent pipes are not used within the (10) feet of both sides of right-of-way, the 
transmission facility must have markers outside of the right-of-way line or 80 
foot line, whichever is greater, on both sides of the road. 

(j) The Company’s plan to bury a transmission facility filed with the County 
Auditor must show at a minimum, in plain view and cross sectional view, the 
location of the crossing from a section or quarter line; section, township and 
range the crossing is located in; the location of vent pipes, if any, in proximity 
to the crossing; and the angle of crossing. 

(k) The Company's plan must be submitted to the County Auditor for review prior 
to consideration by the Board of Commissioners. Plans must be available for 
consideration by the Board at least two (2) weeks prior to the 
commencement of the project. 

6. When permission is specifically granted by the Commission of Mounfrail County for a 
crossing to be trenched or plowed, the trenching or plowing may be no more than 
eight (8) inches in width. The Company will apply surfacing materials and pack the site, 
returning it as close as possible to the original compaction. The Company will be 
responsible for all such crossings for a period of three (3) years, repairing during those 
three (3) years any damages to the road resulting from their activity. Any crossing 
which cannot be accomplished with this method must be bored. 

7. Utility company must comply with all terms and conditions stated herein, with particular 
attention to the minimum engineering standards. Failure to comply with this 
CONDITIONAL CONSENT shall cause the consent to be rescinded and utility company 
must remove facility from right-of-way immediately or be responsible for the costs 
incurred by the County in removing the same. The County specifically reserves the right 
to remove the buried transmission facility from right-of-way for non-compliance and 
reimbursement will be made to the County by utility company for doing the same. 
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I, the undersigned, being an authorized agent of the utility company described in the 
above, do herby agree on behalf of the utility company that all terms and conditions 
above will be complied with, and any assignment of this buried transmission facility 
described above shall include an assignment of this liability to comply with the terms and 
conditions as stated herein. 


Dated this 


^ — 


day of i. 






/ 


Vice President, Land and Right of Way 


Authorized Agent of Utility^ompany- rtarhe and'signoture 

C ?8*t - 2 (Zs&Vbrr, 


Conn 


and 


Email address 


Telephone Number 
Please return a copy of the signed permit to: 

G^^iAt tAQVvzt/n 

Company or Agent Name 

DO. AtMnuc. 


Mailing Address 


-Si (k, I 5&5I22> (jM) W s-*? 


City, State & Zip Code 


FOR COUNTY USE: 

Reviewed by Mountrail County Road Engineer 




day . 







,20/6 




Signature, County Road Engineer 


Permission granted by Mountrail County, a political subdivision of the State of North 
Dakota, for installation of the buried transmission facility proposed above under existing roads 
and section lines as stated above pursuant to the conditions and limitations stated this 
day of V^COfch 20 


Chairman of the Board 

Mountrail County Board of County Commissioners 


PERMIT IS VALID FOR ONE YEAR FROM DATE OF ISSUE 
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MOUNTRAIL COUNTY. NORTH DAKOTA 

SECTIONS 31 Sc 32. TOWNSHIP 156 NORTH, RANGE 94 WEST 


ICR 


C ND-MT-054.000 ) 
BENJAMYN L. MILLER 


( ND—MT— 054.900 ) 


a 



PROPOSED 
' PIPEUNE 


EXIST. HILAND PARTNERS OIN GAS PIPELINE 


PLAN 

SCALE: f=30’ 



2360 — r 


2350" - 


2340' —I 


PIPE SPECIFICATION? 


PROPOSED 
12* PPELINE 


2360’ 


- 2350 s 


L 2340 s 




PIPE 12.75” O.D. x 0.500” W.T. 
API 5LX-52 ERW 
COATING: 14-16 MILS FBE 
W/40 MILS ARO 
SERVICE: CRUDE OIL 
INSTALLATION: BORE 
MIN. TEST PRESSURE: 1,800 PSIG 
MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 


r 

PROFILE 

SCALE: r=30’ HORIZ 
1*=20’ VERT. 


(T\ X=21 74040.04 

^ Y=1 


Y=1 7555233.42 

DATUM: 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 88) 
BEARINGS BASED ON UTM ZONE 13 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 

T.B.M.: £ OF COUNTY ROAD 9 

AT STA. 0+75, ELEV. 2357.95’ 


m 


E 09/24/15 PRV ISSUED FOR USE/PERMTT 


REV. 


0B/21/T5 


07/01/15 


05/04/15 


DATE 


PRV 


JWH 


JMH 


BY 


ISSUED FOR USE/PERMTT 


ISSUED FOR USE/PERMIT 


ISSUED FOR USE/PER MIT 


DESCRIPTION 


project no. 10395700 


RC 


RC 


RC 


RC 


CHK. 


WOOD GROUP MUSTANG. INC. 

V'V N0RTH DAKOTA REGISTERED ENGINEERING FIRM 627C 


DAKOTA ACCESS, LLC 


PROPOSED 12’ DAPL PIPEUNE CROSSING 


MOUNTRAIL 


DRAWN BY: CHA 

DATE: 11/04/14 

CHECKED BY:RC 

DATE: 03/02/1 5 

SCALE: AS SHOWN 

APR.: 


DAKOTA 


DWG. NO. 

ND-WT- 054.900 


REV. 

F 



